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ABSTRACT 


imseetests cxplores the application of the Commercial and 
Imeustrial Type Activities (CITA) program to Department of the 
Army (DA) installations with particular emphasis on the prob- 
lems associated with the attempt to implement the revised Of- 
fice of Management and Budget (OMB) Circular No. A-76 in Fiscal 
Year 1980 (FY 80). Initial discussion covers the evolution of 
the CITA program and the current guidance and implementing in- 
structions of OMB, Department of Defense (DOD), and DA. This 
is followed by a description of the training program for CITA 
management personnel. Based on discussions between the author 
and DA installations and Major Army Commands, an analysis of 
key problem areas and varying approaches to the implementation 
@r the A-76 policy in FY 80 is presented. Fort Gordon's CITA 
review, which was designated by DA as a pilot study for umbrel- 
la type CITA contracts and the first DA installation to follow 
the procedures of the revised A-76, is described. Conclusions 
and recommendations are intended to assist DA installations in 
their attempt to complete the required 100% review of their 


CITA inventory by FY 84. 
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I. INTRODUCTION 


Peme GENERAL 

"In a democratic free enterprise economic system, the 
Government should not compete with its citizens. The private 
enterprise system, characterized by individual freedom and 
initiative, is the primary source of national economic strength. 
In recognition of this principle, it has been and continues to 
be the general policy of the government to rely on competitive 
private enterprise to supply the products and services it 
needs."' (1) Upon this premise the Federal Government has de- 
veloped its program for Commercial and Industrial Type Activi- 
ties (CITA). With respect to the United States (US) Army, a 
commercial or industrial type function or activity is defined as 
one which is Army operated and Army managed, together with its 
personnel, facilities, and equipment, that provides products 
or services which could be obtained by contract from private, 
commercial sources. 

sineewlos+, each Federal povernment administration has re- 
affirmed the general policy of reliance on the private sector 
for goods and services needed by its agencies. The Office of 


Management and Budget (OMB), proponent of the governing regula- 


Grom, OMB Circular A-76, Policies for Acquiring Commercial or 
Industrial Products and Services Needed by the Government, has 


been highly criticized for poor program implementation. [In 


turn, OMB has blamed the departments for giving the CITA pro- 
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gram insufficient management attention. Although the Army has 
a formal CITA program to implement A-76, only a minimal number 
of eligible Army activities have been converted to contract. (2) 
This holds true for the other Federal agencies as well. 
Criticism has arisen on several fronts. The government 
employees union, concerned over the potential loss of its mem- 
bers’ civil service jobs if activities are converted to contract, 
stress that the policy as outlined in A-76 has been implemented 
too fast. Union leaders claim that it is not always more eco- 
nomical to contract and that in-house operations provide high- 
er quality products and services. Private enterprisers argue 
that they can operate more effectively and less expensively 
than Government in-house operations, but that government agen- 
cies have been too slow in giving them the opportunity to do 
so. (3) -The General Accounting Office (GAO) identified several 
factors which it felt contributed to the implementation prob- 
lems. These included inadequate management systems, incomplete 
and inaccurate inventories of activities which were subject to 
A-76, and a lack of review and follow-up as required by the 
published policy of those CITA's which had been identified. (4) 
In an effort to revitalize the contracting-out program and 
@uiet the criticism, OMB published a revised Circular A-76 on 
Veeiiareh 1979. This revised circular defines current govern- 
ment policy built upon three “equally valid policy precepts." 


(5) 
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The Government business is not to be in business. 
Where private sources are available, they should be 
looked to first to provide the commercial or indus- 
trial goods and services needed by the Government 
to act on the public's behalf. 

Certain functions are inherently governmental in 
nature, being so intimately related to the public 
interest as to mandate performance by Federal 
employees. 

Where private performance is feasible and no over- 
riding factors require in-house performance, the 
American people deserve and expect the most eco- 
nomical performance and, therefore, vigorous 
comparisons of contract cost versus in-house costs 
should be used, when appropriate, to decide how 

the work will be done. 

The Army, as well as her sister services in the Department 
of Defense (DOD), has been given a mandate to complete a review 
of all its commercial and industrial type functions by fiscal 
eee eos (FY 85) in accordance with the guidelines contained 


in the revised A-76. 


BeeeeOsJECTIVES AND» PURPOSE 

An efficiently and economically managed Army installation 
is more important today than at any-other time in recent United 
States history. As budgets and civilian manpower ceilings 
tighten, command emphasis in support of the CITA program in- 
creases. Two motivators have appeared which stimulate command 
attention and initiate action. First, the commanders must 
certify that their installations are performing their com- 
mercial and industrial activities in the most economical man- 
ner - either in-house or contracted-out. Second, and probably 


more important, severe reductions in civilian personnel ceil- 
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ings without concurrent reduction in workload lead commands 
Gomaccept contracting-out as a viable, and possibly only, 
alternative to meet mission requirements. 

Because of problems reported from the field on CITA policy 
and its implementation, the author decided to analyze the cur- 
rent regulations and directives which govern CITA reviews (OMB 
meaeurar A-76, DOD Directive 4100.15, DOD Instruction 4100.33, 
and Army Circular 235-1) and their impact on the Army's imple- 
mentation of CITA. A CITA review is the examination of an in- 
house or contracted activity to determine whether the present 
method of performance should be continued, whether in-house 
functions should be scheduled for conversion to contract, or 
if the function should be cost compared for possible change 
in method of operation. More specific objectives of this thesis 
include the 1) identification of problems currently faced by 
installations in performing the CITA reviews; 2) identifica- 
tion of various approaches undertaken by different installa- 
tions to comply with the regulations/directives; 3) identifica- 
tion of who is presently and who should be, in the future, in- 
volved in CITA; and 4) identify possible approaches which ap- 
pear to offer the most promising long term results for success 
of the CITA program. The purpose of this thesis is to show 
the need for continuity from headquarters to the field level 


in regard to CITA policy and its implementation. 


C. METHODOLOGY 


The research methods which were employed during this study 
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were directed toward an objective evaluation of various Army 
installations' progress in the conduct of CITA reviews. Specif- 
ically, research included a literary review of policies, reg- 
ulations, and reports applicable to the Army CITA program. 
Additionally, a myriad of telephone discussions with personnel 
involved in the CITA program of the following organizations 
provided critical insight as to the current position of the 
Army CITA program. 

Office of Federal Procurement Policy 

House Subcommittee on Human Resources 

Department of Defense 

Department of the Army (DA) 

Army Logistic Management Center 

Major Army Commands (MACOM's) 


Army Installations (located throughout the continental 
Uo) 


Field trips were made to the Army Audit Agency (Western 
Region), Redwood City, California, and the Seventh Infantry 
Division and Fort Ord, Monterey, California. Discussion with 
Army auditors and personnel of Fort Ord's Directorate of In- 
‘dustrial Operations, who held responsibility for the CITA pro- 
gram, greatly assisted the author's perception of the complex- 
ity of the CITA reviews. Also, the author attended the ''Man- 
agement of Department of Defense Commercial Program Course" 
conducted at the Naval Postgraduate School by the Army Logistic 
Management Training Team. This course is the primary training 


program for all DOD services in CITA. 
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A model of what the policy demanded was established and then 
compared with problems found by the author at many DA instal- 
lations. A case on CITA implementation was prepared and pre- 


sented based on these problems. 


D. THESIS ORGANIZATION 

Chapter I of this thesis defines CITAs and presents the 
author's objectives, purpose, and methodology. Chapter II pro- 
vides a brief history of CITA leading to the current policies 
as expressed in the executive branch, DOD, DA, and MACOMs. 
Chapter III looks at the training courses available for per- 
sonnel involved in managing the CITA program, particularly 
insights gained from the author's attendance of the Management 
of DOD Commercial Program Course - the primary training course 
for those involved in cost comparisons. Chapter IV addresses 
some current problems which many Army installations are expe- 
riencing in the implementation of CITA reviews; and Chapter V 
presents a case which looks at one particular installation 
which has completed a review and cost comparison in accord- 
ance with the revised A-76. Finally, Chapter VI will present 
some conclusions and recommendations based on a comparison of 
Chapters II and III with Chapters IV and V to aid Army instal- 


lations in successful implementation of the CITA policy. 


16 





it POI ES SANDS ROCEDURES 


eeeeweEyvELOPMENT OF THE POLICY 

The concern over Commercial and Industrial Type Activities 
(CITA) being performed by governmental agencies is not new to 
either the executive or legislative branches of the Federal 
government. As early as 1932, a special committee was estab- 
lished by the House of Representatives to probe into the gov- 
ernment's reliance on the private sector. Several commercial 
and industrial activities were of particular concern. These 
were created to fulfill the needs of World War I which con- 
tinued to exist although the war had long since ended. In 
1933, the committee recommended termination of many of these 
activities; yet to the contrary, the government expanded many 
of them and established others. (6) 

Following the Second World War, Congressional committees 
again focused on commercial and industrial activities that 
were carryovers from the war years. Again, the general find- 
ing of these Congressional studies was that the government was 
involved in many unnecessary and non-essential competitive 
activities and that efforts should be made to discontinue any 
activity which could be provided with "reasonable convenience 
and fair and reasonable prices'' by the private sector. (7) 

fia xecutive Branch 

In 1954, the executive branch, through President 


Eisenhower's budget address, brought to the attention of the 


A) 





American public the Federal government's desire to rely on the 
private sector: "This budget marks the beginning of a move- 
ment to shift to ... private enterprise Federal activities 
which can be more appropriately and more efficiently carried 
on that way." (8) 

In 1955, the Bureau of the Budget (BOB), the predeces- 
sor of the Office of Management and Budget (OMB), published 
Bulletin Number 55-4 which contained the first official policy 


Seatement : 


Sjemic eme general policy of the administration 

that the Federal Government will not start or 

Carry on any commercial activity to provide a 

service or produce for its own use if such a 

product or service can be produced from private 

enterprise through ordinary business channels. 

Exceptions to this policy shall be made by the 

head of agency only where it is clearly demon- 

strated in each case that it is not in the pub- 

lic interest to procure such products or 

services from private enterprise." (9) 

It was 1966 when the first Circular No. A-76 (A-76) 
was published by BOB and it represented a major change in the 
previous policy statements concerning contracting out. The 
initial policy had expressed complete reliance on the private 
sector to supply government needs, but now gave way to an 
emphasis on effectiveness and efficiency of agency programs. 
A-76 specifically addressed certain instances where government 
owned and operated activities were justified. 

2. Legislative Branch 
Within the legislative branch, many bills have been 


introduced to legislate a Federal policy concerning Government 
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Operations which compete with private enterprise, yet none 
have been passed. The executive branch opposes such legisla- 
tion as being unnecessary since it has already adopted a 
policy, and its implementation can be accomplished administra- 
tively by the President and the heads of Federal agencies.(10) 

Congressional concern over the developments in Federal 
procurement practices increased in the late 1960's and result- 
ed in the formation of the Commission on Government Procurement. 
The Commission was composed of not only members of Congress, 
but also representatives of the executive branch and industry, 
and it was tasked with recommending fundamental improvements 
in Federal procurement. The Commission issued its report in 
1973 containing some 149 recommendations for legislative and 
executive branch action. In 1974 Congress, responding to the 
recommendations, established the Office of Federal Procurement 
Policy (OFPP) within the OMB. 

OFPP was given responsibility for providing overall 
procurement policy direction for Executive agencies and author- 
ity to prescribe procurement regulations, policies, and pro- 
cedures. Further, the Administrator of the Office was charged 
with establishing a system for collecting, developing, and dis- 
seminating procurement data which takes into account the needs 
of Congress, the executive branch, and the private sector. (11) 

3. Recent Past 
In July 1976, OMB outlined Presidential Management 


Initiatives to be taken by Federal agencies for evaluating 
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and reducing the burden of Federal regulation, reducing cost, 
and improving personnel management. One of these initiatives 
concerned actions to further the objective of maximum reliance 
on the private sector for commercial and industrial products 

and services under A-76. Two requirements were forwarded to 

the field. First, each agency was to provide OMB with initial 
plans for increasing their reliance on the private sector to 
carry out overhead or program functions in accordance with A-76. 
Specifically, this meant identifying five activities to be con- 
Sidered for possible conversion. Second, each agency was to 
review and revise their implementing instructions and proce- 
dures for contracting. This was to be done to ensure that all 
in-house commercial and industrial activities were reviewed 

and terminated if they could not be justified under the excep- 
tions permitted by A-76. (12) Adversaries of "contracting-out" 
were quick to claim that the Government was resorting to a quota 
system rather than a systematic decisionmaking process, even 
though cost studies were to be performed. 

The year 1977 saw the commercial industrial program 
brought under new light. Jimmy Carter assumed the presidency 
and the idea of contracting-out seemed to fit nicely into his 
"anti-bureaucracy, trim the fat campaign rhetoric."' (13) In 
fact, the executive branch announced a planned comprehensive 
review of A-76. Because of increased emphasis on contracting- 
out during 1976 and 1977, the Congress expressed concern over 


how this policy was being implemented. Shortly after the 


20 





executive branch announcement, Congress placed a moratorium, 
for fiscal year 1978 (FY 78), on conversion of Vircually all 
commercial and industrial activities if such conversion would 
result in a reduction of Government employees. (14) 

The results of the review of the commercial and indus- 
‘trial policy, conducted by the OFPP, are manifested in the re- 


vised A-76 dated 29 March 1979. 


B. OMB CIRCULAR NO. A-76 
mommocmera | 

The decision to revise A-76 was announced on 13 June 
1977 by OFPP. Emphasis was placed on public participation in 
the development of the revision with review and comments of 
draft material solicited from members of Congress, Federal 
agencies, and the private sector. Approximately 21 months 
after the review had begun, the revised A-76 was published. 
The revision, as viewed by Lester A. Fettig, the former Ad- 
ministrator of OFPP, was a complete rebuild of the whole pro- 
cess with the most important aspect "not to be a policy to 
contract-out but rather a management policy by which we decide 
whether the work should be done in-house or on contract."(15) 

> Purpose 
The purpose of A-76 is to establish policies and 

procedures used to determine whether needed commercial and 
industrial type work should be accomplished in-house with 
government resources or by contract with private enterprise. 


Responsibility to insure compliance to the provision of the 
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circular has been assigned to the head of each federal 
agency. | 

Past policy had been built on only one precept: 
reliance on the private sector. Revised A-76 provided a new 
guiding principle which established a Federal policy of three 
equally valid precepts: (16) 

(1) Rely on the Private Sector. A reconfirmation 
that it is the government's business not to be in business and 
where possible, private sources should be sought to meet gov- 
ernmental needs; 

(2) Retain Certain Governmental Functions In- 
peuse. those functions which are identified as governmental 
in nature should be performed by Federal employees; 

(3) Aim for Economy; Cost Comparison. The Ameri- 
can taxpayer has the right to economical performance, there- 
fore, rigorous cost comparisons should be the basis for deter- 
mining in-house versus contract operations for those non- 
governmental functions. 

Bea ocope 

The scope of the activities, which are subject to 
the provisions of A-76, has been clarified by defining the term 
'sovernmental functions" in some detail. (See Appendix A- 
Definitions). Additionally, a representative listing of 98 
commercial and industrial activities which are subject to the 
policy has been included. In contrast to those functions 


which are considered appropriate for contracting, the circular 
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defines when government operation of a CITA may be authorized: 
(h7) 

Gimeno Satisfactory Commercial Source Available. 
A CITA can be authorized without a comparative cost analysis 
when one of two conditions are demonstrated and verified: 

(a) There is no private source capable of 
Mmovrding the product or service that is needed; or 

(b) Use of a private commercial source would 
cause an unacceptable delay or disruption of an essential 
agency program. 

(2) National Defense 

(a) A CITA may be justified when: 

1) Assigned military personnel are utiliz- 
ed in or subject to deployment in a direct combat support role; 

2) The activity is essential for training 
in those skills which are exclusively military in nature; 

3) The activity is needed to provide 
appropriate work assignments for career progression or a ro- 
tation base for overseas assignment. 

(b) A CITA may be justified which provides 
depot or intermediate level maintenance in accordance with 
criteria approved by the Secretary of Defense to ensure a ready 
and controlled source of technical competence and resources 
necessary to meet military contingencies. JuStiricationeos 


this nature will be made on a case by case basis. 
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(3) Higher Cost. Where the results of a compara- 
tive cost analysis indicates the Government can provide or is 
providing a product or service more economically than a private 
commercial source, then government operation of the CITA is 
Histified. 

Z. Cost Comparisons 

To support the increased emphasis on economy of Govern- 
ment and contract performance, a comprehensive Cost Comparison 
Handbook (CCH) was prepared as a supplement to A-76. The in- 
tended purpose of the CCH is to ensure greater accuracy and 
validity in cost comparisons. This had caused serious problems 
in implementing A-76 in the past. (Chapter III will address 
the training of Department of Defense personnel in the use of 
the CCH and problems associated with it will be addressed in 
Chapter IV.) A-76 sets forth some common ground rules regard- 
ing cost comparison which include: (18) 

a. Both government and commercial cost figures are to 
be based on the same scope of work and level of performance. 

Eeeoitancard cost factors provided insthe CCH will be 
used for government cost analysis. There is to be no varia- 
tions in costing. 

c. Cost comparisons are aimed at full cost, to the 
maximum extent possible. 

d. Solicitation should provide for prepriced options 
or renewals for at least two years. These measures should 
guard against "buying-in" where a contractor seeks to gain 


some future advantages by pricing the initial bid below a 
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profitable level only to raise the price in later years after 
the activity has been converted to contract. Additionally, 
prepriced options offer other advantages to the government. 
They help ensure continuity of operation with only one con- 
tractor, not switching every year. Further, they can possibly 
encourage a lower contract price as the contractor may spread 
the cost of his capital assets over more than one year. 

e. Activities, which fall below a $100,000 operating 
threshold per year, can be contracted-out without conducting 
cost comparison studies. 

Pee rne Cost comparison will use a rate of 10% per 
annum as the opportunity cost of capital investments and of 
Met proceeds from the potential sale of capital assets. 

In regard to costing governmental operations, A-76 re- 
quires that each agency compute in-house costs on the most 
efficient manner of operation. A thorough management study, 
to ensure that the in-house work force is organized and staf- 
fed effectively and efficiently and that internal operating 
procedures foster efficient production and proper performance 
of services, is a prerequisite to developing the in-house cost 
estimate. 

The circular, also, states that existing in-house func- 
tions will not be converted to contract performance on the basis 
of economy unless it will result in savings of at least 10% of 
the estimated government personnel cost for the period of the 
comparative analysis. The government recognizes that there 


aren'some costs" attributable to turbulence and disruption of 
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Operation which should be considered in the desision to change 
the means Of doing business. For this same reason, a "new 
start," one which is brought back in-house from contract, will 
not be approved on the basis of economy unless it will result 
in savings compared to contract performance of at least equal 
to 10% of government personnel cost, plus 25% of the cost of 
ownership of equipment and facilities for the period of the 
comparative analysis. (19) 

To ensure conformance to the instruction outlined in 
the CCH, A-76 requires that an independent activity review the 
cost comparisons. This audit process should serve not only as 
a means of protecting private enterprise's chance at obtaining 
the contract, but also, to insure that all governmental costs 
have been analyzed to reflect the most accurate costs to the 
government (using the cost factors as provided in the CCH). 

Seeeciimistering the Policy 

a. In the past, responsibility for compliance with 
the policy had not received top management attention and re- 
sults were limited. The revised A-76 addressed this problem 
through greater visibility in the process; agencies are now 
required to: (20) 

(1) publish an advance schedule of all in-house 
Metivities and contracts subject to review; 

(2) provide public access to all reviews and 
decisions; and 

(3) establish a procedure for administrative 


review of any decision disputed by an affected party. 


26 





b. Another serious problem in the past had been in- 
consistent and unexpected threats to the jobs and financial 
security of the affected worker. These inequities were given 
careful consideration in the revised A-76. Provisions added 
to extend protection to government employees include the ad- 
vance notice of reviews, "sunshine" access to reviews (which 
means all data is open to public scrutiny), and appeal pro- 
Cedures. Further, A-76 provides: (21) 

(1) Displaced Government employees will receive 
maximum consideration for other Government positions; 

(2) Government employees separated as a result of 
feonversiOn will be entitled to a right of first refusal for 
employment with the contractor in positions for which they are 
qualified; 

(3) Transitions will be phased as much as possible 
to ease employee dislocation and facilitate placement. 

c. Finally, the A-76 addresses the Set Aside Program. 
As expressed in the Small Business Act, the government's gen- 
eral policy is to ensure that small businesses, including those 
owned and managed by disadvantaged persons, receive a fair share 
of Government contracts. Consequently, contracts which have 
been awarded under authorized set-aside programs will not be 
reviewed for possible in-house performance, nor is a compara- 
‘tive cost analysis required for new activities which would be 
Suitable for a set-aside program. However, in-house activities 


(in excess of $100,000 annually) will not be considered for 
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performance under a set-aside contract except when the con- 


Memgstonm 15 justified through comparative cost analysis. (22) 


C. DEPARTMENT OF DEFENSE (DOD) 
J. General 

DOD has been a leader among Federal agencies in estab- 
lishing commercial and industrial policy and instruction. In 
1952, DOD published Directive No. 4000.8 expressing a policy 
regarding government operation of commercial and industrial 
functions very similar to what in 1955 BOB published as na- 
tional policy. Again in 1965, DOD antedated BOB in effecting 
an administrative policy change. Secretary of Defense (SEC- 
DEF) McNamara shifted DOD's policy from one of getting out of 
the commercial and industrial functions to the maximum extent 
possible, to one of meets ee adare ss and obi nel 6nGy el, edn 
later, BOB published the first A-76 which reflected such a 
policy change toward efficiency and economy for all Federal 
agencies. (23) 

A 1978 General Accounting Office (GAO) report states, 
Miteis important to note that DOD has devoted considerably 
more time and resources over the years to implementing the 
policy (A-76) than most of the civilian agencies." (24) Also 
noteworthy is that DOD has been the subject of more GAO reports 
on implementation of A-76 than has any other Federal agency. 
The same 1978 report goes on to say "'that many implementation 
problems identified in the past have not been corrected and 


Someinwme to exist."' (25) 
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2. DOD Implementation 

As previously stated, responsibility for implementing 
A-76 is delegated to each Federal agency. SECDEF has assumed 
this responsibility for the DOD and current implementation 
guidance is provided through DOD Directive 4100.15 - Commercial 
mide industrial Type Activities and DOD Instruction 4100.33 - 
Operation of Commercial and Industrial Type Activity, dated 
4 February 1980 and 25 February 1980 respectively. (A third 
publication which, at the time of this research, has yet to be 
released is DOD Handbook 4100.33H - Cost Comparison Handbook.) 

Past DOD implementation of A-76 has varied. Federal 
unions claimed that DOD Components have placed too much empha- 
eis) On contracting out while industry has claimed that there 
has not been enough. Audit reports of the Armed Services have 
highlighted inconsistencies within each of the Component Ser- 
vices (Army, Air Force, and Navy). For example, there have 
been varying interpretations of in-house/contract criteria. 
One command may justify an activity’ for in-house operation 
because of no commercial source available while another command 
within the same geographical area has a satisfactory contract 
of the same type activity. Furthermore, there have been in- 
consistencies in cost study procedures; different cost fac- 
tors and calculating methods. There were also different ways 
to obtain contract costs. As expressed in the Federal Register, 
in regards to the CITA program the revised DOD Directive 4100.15 


is to provide "more definitive guidelines to ensure consistency 
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and equity to all parties in its implementation," and the DOD 
Instruction 4100.33 is to provide "detailed procedures for DOD 
Components in implementing the policies" of the revised Direc- 
tive. (26) 
Paewou Directive 4100.15 

iiesrevised DOD Directive 4100.15 reflects the sub- 
stantial changes brought about by the revision of A-76 in 1979 
and basically restates the national policy as that of DOD. 
Additionally, it addresses those areas where it is not appli- 
cable and assigns responsibility within DOD. 

(1) DOD Directive does not apply to: 

(a) Government Functions, including discre- 
tlonary application of Government authority, and monetary trans- 
actions and entitlements. 

(b) Expert and consulting services of.a See iy 
advisory nature relating to the governmental functions of DOD 
Component administration and management and program management. 

(c) Nonappropriated Fund Instrumentalities. 

(d) Research, development, test, and evalua- 
tion activities, whose funds are required by Title 10 of the 
Meo. Code. (27) 

(2) Responsibilities 

(a) Within DOD, primary responsibility is 
assigned to the Assistant Secretary of Defense (Manpower, Re- 
serve Affairs, and Logistics) - (ASD(MRA§&L)) for development 


and implementation of the CITA program. ASD(MRA&L) is also 
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tasked with monitoring implementation progress and conducting, 
in collaboration with the Assistant Secretary of Defense 
(Comptroller), a continuing program for improving management 
and cost effectiveness in the performance of DOD CITAs and 
contract support service functions. (28) 
(b) The Secretaries of Military Departments 
and Directors of Defense Agencies are instructed to implement 
DOD Directive 4100.15 and are delegated authority to act for 
the SECDEF in making certain key decisions in compliance with 
the CITA program. Their authority to redelegate and to what 
level has been spelled out. Specifically, the authority to 
approve or disapprove new starts involving a capital invest- 
ment or annual operating cost of $500,000 or more and the 
authority to determine that certain CITAs are required to sup- 
port national defense can be further delegated to an Assistant 
Service Secretary. The Commanding Officer of a major command 
may be redelegated the authority to approve or disapprove re- 
quests to continue, expand, or convert DOD CITAs operated by 
their respective commands. So from the DOD Directive 4100.15, 
it becomes apparent that decisions will be made at high levels. 
See DOD Instruction 4100.33 

DOD Instruction 4100.33 is significant because it 
Sontains the details of "what to do'' in implementing the policy 
outlined in A-76 and restated in DOD Directive 4100.15. Where- 
as A-76 related to all Federal agencies and therefore was rather 


broad in presenting basic concepts, DOD Instruction 4100.55 
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Provides data which is pertinent to DOD Components. It further 
defines activities which are considered commercial and indus- 
trial functions and which must be reviewed in accordance with 
the A-76 criteria. Certain of the procedures on '"what-to-do" 
deserve comment. 
(1) Inventory 
As in the past, each DOD Component is required 
eo compile a complete inventory of all commercial and industrial 
type functions and update it annually. The revised DOD Instruc- 
tion 4100.33 requests additional details regarding those CITAs 
listed and requires input in accordance with Enclosure 3 of 
the Instruction (punched cards or magnetic tape). 
(a) For an in-house, government operation, the 

report will include among other things the following: 

iene elon 

2) In-House Civilian Workload 

3) Military Workload 

4) Total Cost of In-house Labor 

5) Total Cost of In-house Supplies and 
Material 

6) Total Cost of In-house Facilities and 
Equipment 

7) Reason for In-house Operation 

8) Most recent year In-House Operation 
Approved, and . 


9) Year Scheduled for Next Review. 
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(b) For those activities contracted-out, the 
following represent some of the data required: 
1) Private, Commercial Source 
2) Effective Date of Award 
3) Estimated Completion Date 
4) Contract Work-year Equivalents 
De COmemact. Cost 
Ojmkcason tor Contract Operation 
7) Most Recent Year Contract Approved 
8) Year Contract Scheduled for Next Review 
9) Whether It Is a Government-Owned, Con- 
meactOr-Operated (GOCO) Function, and 
10) Whether a Set Aside for Small Business 
or 8A. (29) 
(2) Review Schedules 
A review of a CITA is the examination of either 
an in-house or contracted-out function to determine whether the 
present method of performance should be continued; whether a 
function performed in-house should be scheduled for conversion 
to contract; or whether the function should be designated for 
a cost comparison analysis for possible change in method of 
performance. DOD Instruction 4100.33 specifies that a complete 
review, of all in-house and contract commercial and industrial 
activities inventoried in FY 80, shall be completed during FY 
80 through FY 84. After the initial review, DOD CITAs and 
contracts approved for continuation are required to be review- 


ed at least once every five years. The requirement for waving 
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subsequent reviews rests with the ASD(MRA§&L) and then only 
when the circumstances which supported the initial approval 
are not subject to change. (30) 
(3) Review Procedures 

The first step in the review process is to ad- 
dress the national defense requirements as discussed earlier 
in this chapter. DOD provides the following additional guid- 
ance: when a large number of similar CITAs exist and a small 
number of essential military personnel are in each CITA, man- 
agement action should be initiated to consolidate the military 
position at a minimum number of installations so that econom- 
ical in-house or contracting performance can be explored for 
accomplishing the workload. (31) 

If the function is determined to be non-govern- 
mental, the second step is to determine the availability of a 
Satisfactory commercial source. Explicit guidance is provided 
in the DOD Instruction 4100.33 as to the procedure to follow 
before concluding such a source is not available, and detailed 
documentation is required when it is determined that a private 
commercial source does not exist. 

(4) New Starts 

The Defense Audit Service criticized the guid- 
ance contained in the previous DOD Instruction 4100.33 regard- 
ing new starts as being vague and confusing. The guidance was 
not applied consistently among the Component Services, their 


installations, and even among the various CITA managers at 
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the same installations. (32) The revised instruction has at- 
tempted to correct some of those short-falls. A new start 
under $500,000 requires approval of a senior official of the 
Component Service. Each Component Service has the latitude to 
determine who that senior official will be. However, for new 
starts involving $500,000 or more capital investment or annual 
costs, approval must be made by the Secretary of the Military 
Department involved. Furthermore, the actions relating to new 
starts required by the Instruction "should" be completed before 
the Component Service's budget request is submitted to the 


SECDEF. 


D. DEPARTMENT OF THE ARMY (DA) CIRCULAR 235-1 
ie oenera | 

In recognizing the urgent need by its subordinate com- 
mands for detail guidance on implementing the revised A-76, on 
1 February 1980, DA issued DA Circular 235-1 - Industrial 
Activities and Labor Relations Commercial/Industrial-Type 
Activities - ahead of DOD's implementing directive and instruc- 
tion. DA Circular 235-1 superceded the DA's previous guidance 
contained in AR 235-5 and conforms Army policy to that express- 
ed in A-76. The DA Circular 235-1 is the working document for 
Army personnel involved in the management of the CITA program. 
It furnishes more in-depth guidance to those involved in com- 
mercial/industrial reviews and cost comparisons than the DA 
has heretofore printed. It provides an insight to the adminis- 


trative detail required to properly manage the CITA program. 
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DA officials have recognized that many of the concepts 
expressed in Circular 235-1 are new and that a learning expe- 
rience will occur during the next few months and possibly years. 
The results will lead to revisions to the circular, which will 
increase its usefulness and value to the field. 

eco ponsibilities 

a. The Assistant Secretary of the Army (Installations, 
Logistics, and Financial Mangement) is designated as the CITA 
program director and exercises approval authority for the 
pecretary. 

b. The Director of Management, Office of the Chief of 
Staff, Army holds overall managerial responsibility for the 
CITA program. Specific responsibilities include publishing 
policies and procedures, such as DA Circular 235-l, and monitor- 
ing/directing the CITA program from DA level. 

c. The Comptroller of the Army COA) assigned responsi- 
bilities are important to note; particularly, if one considers 
the numerous cost comparisons of in-house versus contract per- 
formance for fiscal year 1980 which are well under way. The 
COA is tasked to: 

(1) Develop and manage a costing system to deter- 
mine the actual Army costs and savings from management of the 
Army CITA program. 

(2) Prepare an Army Cost Comparison Handbook. 
Specifically, the COA is to develop standard cost factors and 
procedures for determination of costs through the existing 


accounting system. 
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(3) Publish and supervise procedures for merging 
CITA budgeting actions into the normal budget cycle. 

d. Major Army Commands (MACOMs) have been tasked to 
assure that a systematic 5-year review schedule is developed 
to study all CITA functions included in their command and to 
adhere to the schedule. Authority has been redelegated to the 
MACOM commanders to: 

(1) Approve/disapprove requests to continue, dis- 
continue, expand, or convert commercial or industrial functions 
performed by their activities and to continue or discontinue 
particular contracts. 

(2) Approve or disapprove new starts involving a 
capital investment or annual operating cost of less than 
$500,000. 

(3) Approve initial governmental function deter- 
mination. 

e. The commander at each Army installation has the 
responsibility for running the program at the level where the 
"rubber meets the road". To assist the local commander, a CITA 
program manager and alternate are to be appointed. Publishing 
instructions, which establish responsibility for identifying 
CITA functions, controlling new starts and expansions, perform- 
ing reviews, and accumulating data to be included in the CITA 
reports, are also the commander's responsibility. Further, 
initial governmental function determinations are required. 


The installation commander must be explicit in assigning tasks 
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to ensure that accurate and timely analysis is accomplished. 


(33) 


5. The 5-Year Action Cycle 


Two 5-year action cycles are set forth in the DA Cir- 
Cular 235-1. One cycle is for functions currently performed 
in-house; the second is for functions performed by contract. 
(34) These cycles are developed to correspond with the 5 year 
review schedule addressed earlier and serve to illustrate the 
need for continuous management attention to the CITA program. 

4. Army Program, Budget, CITA Interface 

It 1s a stated general policy that the CITA program 
Should result in savings to the Army and to the Federal Govern- 
ment if properly administered. (35) The key term here is 
"properly administered.'' If success is to be had, the two 
resources of manpower and funds which are essential ingredients 
for each review/cost analysis, must be well managed. 

In order to support the CITA program with adequate re- 
sources and to identify savings in a timely manner, the CITA 
program must be addressed in the Planning, Programming, and 
Budgeting System. DA Circular 235-1 provides broad guidance 
along those lines and states "Detailed instructions will be pro- 
vided in Army guidance documents." (36) Special provisions 
have been made to accommodate changes to the budget for fiscal 
years 1980 and 1981, however, in future years, estimated re- 
quirements for executing the CITA program are to be identified 


and included in program and budget documents. For this reason, 
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if no other, the CITA program manager must follow the 5-year 
Merron cycle discussed previously. 
5. Statement of Work (SOW) 

The SOW is a prerequisite for the formal services de- 
termination by the contracting officer, the development of the 
in-house estimate, the development of the contracting approach, 
and the formulation of the solicitation package. Its design 
Will impact the nature of solicitation, the extent of Govern- 
ment controls, flexibility, and the ability to measure or 
motivate performance by the contractor. (37) Overall responsi- 
bility for the development of the SOW is assigned to the CITA 
program manager. Functional managers are designated to prepare 


SOW's for their functional areas. 


E. MACOM GUIDANCE 

ys Current published guidance by the MACOMs can be generally 
classified as non-existent. What there has been has filtered 
out in the form of message traffic and letters. As one MACOM's 
CITA manager related, "We have not published anything new be- 
cause we didn't know what to put out.'' Indeed, that has been 

a real problem for the MACOMs and their subordinate installations 
as it was not until March 1980 that DA released its implement- 
ing guidance to the field. Presently, it appears most MACOMs 
are involved in developing supplemental guidance to DA Circular 
235-1, and this should be forthcoming later this year. Forces 


Command (FORSCOM) has released a "Cost Comparison Procedure 
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Handbook" which attempts to summarize the information furnished 
DyOMB, DOD, and DA. (38) 

Two MACOMs have made major shifts in their organization 
meructure in regard to CITA. The Training and Doctrine Con- 
mand (TRADOC) placed the CITA program directly under the con- 
meer Or the TRADOC Chief of Staff. FORSCOM, on 1 April 1980, 
transferred the CITA program to the Office of the Comptroller. 

The concern and determination of MACOM Commanders is exem- 
plified by General Shoemaker, the FORSCOM Commander, in the 
following quotes of messages he sent to his subordinate 
commanders. 


"The CITA program's goal is to eliminate waste 
and to promote cost effectiveness with the 
TDA-BASOPS (Table of Distribution and Allow- 
ances-Base Operations) area. It may be used 
to satisfy personnel reductions without de- 
grading readiness. It behooves each of us to 
.work toward that goal. If it is cost effec- 
tive to contract out these functions, then by 
all means let's do it. The saving can be 
utilized in other areas. 


If we don't pursue other objectives, including 
the contract method during civilian personnel 
reductions, the resources (spaces and dollars) 
will be withdrawn anyway and the BASOPS mis- 
Sion will remain the same. Therefore, we need 
to explore all options and stay ahead of the 
problem. The CITA program is one of the 
options available to us. 


I expect each of you to become personally 
involved to asure that our resources are being 
utilized effectively and efficiently." (39) 


"T am concerned with the apparent lack of 
emphasis on implementing the CITA program. 
Only five of the 17 reviews scheduled for 
FY 1979 have been completed. No apparent 
progress has been reported towards meeting 
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milestones for the 125 reviews scheduled for 


My sO... We must act now to give the CITA 
program the impetus required to meet the FY 
80 FORSCOM schedule ... I expect each com- 


mander to be personally knowledgeable of the 

Bobs OL 1S installation's CITA review." (40) 
F. LEGISLATIVE BRANCH LIMITATION 

me 6 General 

As stated previously in the chapter, Congress has yet 
to legislate a law regarding national policy in regard to com- 
mercial and industrial activities. It has, however, been very 
observant of the Executive Branch's attempt to develop and im- 
plement a policy which is in the best interest of the country, 
or their constituents, as the situation may be. The 1980 
Department of Defense Authorization Act, the 1980 Department 
of Defense Appropriation Act, the House Resolution 4717 - a 
bill sponsored by Representative Harris (Va.) - deserve comment. 

weeevepartment of Defense Authorization Act, 1980 

The DOD Authorization Act, 1980 signed into law by the 
President, 9 November 1979, has two sections (802 and 806) 
which affect implementation of A-76. Provision of Section 
802 are permanent law and as such will remain in effect after 
FY 80 whereas Section 806 applies only to FY 80. 

a. Section 802 

Congressional concern over DOD's in-house capabil- 

ities in the area of research, development, test, and evalua- 
mion (RDT&E) is demonstrated in Section 802 of the 1980 DOD 


Authorization Act. To ensure that at least a core element is 
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maintained, Section 802 specifically excludes from the applica- 
tion of A-76, the obligation or expenditure of certain RDT&E 
funds authorized by 10 USC Section 138 (a) (2) (1976). (41) 
Not excluded, however, is the obligation or expenditure of 
RDTGE funds for the operation or support of installation or 
equipment used for research and development. 

Dee sect lon S06 

Section 806 prohibits conversions of DOD commercial 
and industrial-type functions to contract when the purpose is 
to circumvent any civilian personnel ceiling. Also, the section 
Meescribes specific notification, certification, and report re- 
quirements that must be met prior to converting any DOD in- 
house commercial or industrial-type activity to performance by 
@entract. It further provides that all proposed conversions 
must be preceded by a study and that the initiation of such 
Studies be preceded by notification to Congress. Further, a 
report must be made to Congress before a contract is awarded 
to a commercial source. (42) This section reflects Congress's 
concern that economy and efficiency are the goal of DOD, and 
ensures that personnel ceilings, which are established by 
Congress, are not ignored. 
3. Department of Defense Appropriation Act, 1980 

The Department of Defense Appropriation Act, 1980 in 
Sections 713 and 725 place restrictions on the use of appro- 
Briated funds. Section 713 prohibits the use of funds for 


Operating or acquiring a scrap metal operation, and Section 
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Memeonenibits tund use for the construction, replacement, or 

Beactivation of any bakery, laundry, or dry cleaning facili- 

ties within the United States or its territories. (43) 
ueeeeouse Resolution 4717 

feuse Resolution 4717, a bill "To amend Title 5, United 
States Code, to provide for adjustments to Federal personnel 
ceilings based upon the extent that Federal functions are con- 
tracted out, to provide that performance in administering per- 
sonnel ceilings and contracting-out requirements are taken into 
account in evaluating the performance of Federal executives 
and managers, and for other purposes," was introduced by Repre- 
sentative Herbert Harris (Va.). 

This bill would require each Federal agency to report 
every instance to conversion to contract or return to Ln ieusic 
operation to OMB within 10 days, and further, would require OMB 
Within 30 days to adjust the agency personnel ceilings based 
upon the number of employees required to perform the function. 
Mr. Harris's aim is to have something other than personnel 
ceiling drive decisions to contract-out and further to circum- 
vent personnel ceilings if in-house performance 1s more 
economical. 

The Executive Branch (OMB and OFPP) is opposed to HR 
4717; it is convinced that A-76 can be administratively imple- 
mented throughout the Federal Government without such a law, 
and that the primary concern of personnel ceiling driving 


contracting out has already been resolved through the cost 
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@emparisoOn analysis required in the revised A-76. 


G. SUMMARY 

The revised A-76 substantially modified the thrust of the 
Government's policy concerning contracting out for commercial 
aasindustrial type functions. Instead of being just a direc- 
tive to agencies to procure or produce needed services as it 
Was in the past, the revised A-76 with its cost comparison 
handbook establishes a methodology to determine whether com- 
mercial or industrial work should be done in-house or through 
contract. The bottom line being economy. 

The DOD and DA, have recently issued revised implementing 
instructions regarding A-76 and its policy. Both DOD and DA 
have made major improvements over their previous regulations 
by providing more of the naceee aay details to the field to 
insure consistency throughout commands and improved reliability 
on cost figures produced. The major concern now is implementa- 
tion, making as few mistakes as possible while gaining expe- 
rience in conducting reviews and cost comparisons. The next 
chapter addresses the current training being provided for DOD 


personnel involved in managing the CITA program. 
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III. DEPARTMENT OF DEFENSE (DOD) TRAINING MANAGEMENT OF 
COMMERCTAL/INDUSTRIAL TYPE ACTIVITIES (CITA) PROGRAM COURSE 
A. GENERAL 
"The handbook is so complex and detailed, you need a train- 
ing program to teach people how to use it." (44) This state- 
ment was made by Hugh E. Witt, former head of the Office of 
Federal Procurement Policy (OFPP), in reference to Supplement 
1 to OMB Circular A-76, the Cost Comparison Handbook (CCH). 
The DOD, recognizing the truth of Mr. Witt's statement, has 
undertaken the task of training both its military and civilian 
employees who are involved in the management of commercial and 
industrial programs. Currently, there are three courses being 
offered by DOD through the Army Logistics: Management Center 
FAEMC), Fort Lee, Virginia. This Chapter will address one of 
those courses: ‘''Management of the DOD Commercial/Industrial 
mype Activities Program.'' First, however, a word concerning 
the subjects of the two other courses and some observations 
of the author on each course. 
1. Statement of Work (SOW) 
In February 1980, ALMC initiated a new training course 
to address the preparation and development of the SOW. This 
mene week course is specifically aimed at the functional man- 
agers of the CITAs who have been assigned responsibility in 
* AR Circular 235-1 for writing SOW's. Functional managers are 


‘normally involved in the "how to'! of their particular activities; 
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femajor objective of the SOW course is to train them in the 
Meeparation of a SOW in terms of "what-to-do". The presentation 
of the first session of the course in February 1980 was met 
with questionable degrees of success. However, revisions were 
made and the second presentation (April 80) appeared to be more 
successful. It now provides more useful instruction on how to 
carry out the task of writing a SOW. Comments made to this 
author by some of those attending the course were quite favor- 
able and indicated its potential value to future authors of 
SOW's. 
memconutracting Ofticer Representatives (COR's) 

A course designed to train COR's (to be redesignated 
Quality Assurance Evaluators) has been presented by ALMC since 
February 1979. The course is directed toward personnel who 
have been or will be designated as COR's as a result of convert- 
ing CITA's to a contract operation. To date, over 500 DOD per- 
sonnel have received the training. The two week course 1S 
divided into three phases to introduce the prospective COR to 
the overall concept of contracting and his or her responsibil- 
ities as a COR. Phase I provides a brief description of the 
pre-award and award phases of contracting. The COR may be in- 
volved in pre-bid conferences, pre-site inspections by prospec- 
tive contractors, and pre-awards surveys. Phase II introduces 
the performance SOW and how it should be written. This phase 
stresses the COR's responsibilities to insure that the require- 


ments outlined in the SOW are being met by the contractor. 
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Phase III addresses contract administration and surveillance. 
Instruction is centered on the key responsibilities held by 
the COR to include how to properly monitor, evaluate and report 
performance by a contractor. 
B. MANAGEMENT OF COMMERCIAL/INDUSTRIAL TYPE ACTIVITIES PROGRAM 

COURSE 

The primary course, which concerns the implementation of 
A-76, is the "Management of Commercial/Industrial Type Activi- 
ties Program Course" (MCPC) taught by ALMC. This instruction 
is currently being offered at its resident center, Fort Lee, 
Virginia and through off-site training programs at various 
DOD installations located throughout the United States. The 
MCPC is the training program to which Mr. Witt was referring 
in the opening paragraph of this chapter. The next few para- 
graphs will examine some of the key aspects of that Pearse of 
mistruction. 

Peecounse Objectives 

The overall objective of MCPC is to prepare DOD per- 

sonnel to conduct a satisfactory cost comparison of a commer- 
cial/industrial function. The course serves to familiarize the 
Student with the application of certain principles to be fol- 
lowed and actions to be taken throughout the entire cost com- 
parison review process and emphasizes the firm bid/offer 
procedure. The cost elements to be considered and the use of 
required or suggested costing technique are also examined and 


explained. The Federal Cost Comparison Handbook, Supplement 1 
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to OMB Circular A-76, is the basic document around which the 
entire training evolves. (45) 
fe «6larget Audience 

The program of instruction is designed for those indiv- 
iduals at the DOD Major Command and Installation level who ac- 
tually perform cost comparisons of significant aspects of the 
review program: the planning/contracting process and the cost 
comparison procedures required to support in-house/contracting- 
out decisions. The instruction is directed at personnel in the 
following types of organizations: management engineering, re- 
source management, comptroller, planning and management, man- 
power, and logistic support. 

3. Program of Instruction 

The program of instruction, which is presented over a 
four and one-half day time period, consists of lectures, con- 
ferences, and numerous practical exercises. Topics of discus- 
Sion are divided into three sections: planning, contracting, 
and cost comparison. Subjects addressed in the planning sec- 
tion include the purpose of the commercial/industrial review, 
Federal policy and DOD's implementation program, requirements 
for cost comparisons, planning and budgeting relationships, 
congressional notifications and scheduling considerations. 
The contracting section in addition to addressing contracting 
procedures also briefly discusses the use and development of 
SOW's. Finally, the cost comparison section, to which over 


half the class time is devoted, focuses on the completion of 
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cost comparison form, specifically, estimating Government and 
contracting costs. 

After attending the MCPC as part of the author's 
research for this thesis, the author believes the value of 
the course to key members of the cost comparison team is criti-’ 
cal to gaining insights into the Army's bid process, some of 
Meach sare not clear from just reading the published guidance 
and instructions. The remaining portion of this chapter will 
address key insights into the planning, contracting and cost 


comparisons which are covered in the course. 


C. PLANNING 

iene wis Often a direct correlation between planning and 
Success; a successful CITA program which implements A-76 1s 
no exception, To aid management, AR Circular 235-1 provides 
a comprehensive list of activities which have been identified 
as CITA's, but it is not an all inclusive list. Three key 
words can assist management in determining whether an activity 
ma@ould be included in the CITA inventory: Scie rnin e .sepan— 
able, contractual. If the activity 1s expected to continue 
over many years, can be separated from other functions which 
are being performed by the government, and is susceptible to 
Seontracting, then it is a CITA. 

A-76 requires DOD to conduct a review of its complete CITA 
inventory between FY 80 and FY 84. A review to determine if 


the activity is governmental in nature. If it is determined 
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to be contractual, then to determine if a satisfactory commer- 
cial source is available, and finally if such a source does 
exist, to cost compare to determine the most economical means 
MeponoecTation: in-house or contract-out. Exhibits III-l, 2 §& 
3 depict the complete review process for existing Government 
Functions and existing functions under contracts. 

The development of a strategy and schedule in the planning 
phase is considered essential if an installation hopes to suc- 
cessfully implement A-76. 

im Strategies 

An installation may chose the method, by which it re- 
Views and cost compares those functions listed in its CITA in- 
ventory, from five different strategies. Those choices are 
listed below. 

a. Single Function: Looks at only one commercial/-:: 


industrial activity as inventoried. 


b. Group/Package: Several single functions are com- 
bined for a specific reason - one which makes "good sense" to 
mie private sector, its normal method of operation, and to the 
Government, (e.g., vehicle operations and maintenance). 

iva | Base Operations. | Combines most, if not ali, 
CITAs to attract a large defense and aerospace firm. 

d. Sub-function: Where it is logical and makes good 
sense to divide a CITA. An example would be a CITA which has 
a portion restricted to Governmental operation due to national 
defense, but which has another portion(s) which could be con- 


tracted. 
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e. Regional Grouping: Inter-service and intra-service 
grouping of CITAs iS permissible where again it is logical and 
makes good sense to do so. 

2. Schedule: Timing and Milestones 

CITA reviews and cost comparison studies are time con- 
Suming processes. If both are required, it is generally ack- 
nowledged by instructors of the MCPC that a year to 18 months 
will be required for their completion. 

PemeComeresslonalwNotitication: Figure II1-1 presents 
the major milestones in the review/cost comparison process and 
depicts the order in which they must occur. Prior to the be- 
ginning of the upcoming fiscal year, the first of three Con- 
gressional notifications must occur. This first report to 
Congress presents the service's review schedule for the up- 
coming year. The second notification to Congress announces 
those activities which will be cost compared during the fiscal 
year. That is to say, it presents a listing of those activi- 
ties which have been determined to be non-governmental in 
nature and are thereby subject to contracting. 

b. Statement of Work: The Congressional notifica- 
tions must precede the development of the statement of work. 
As noted in Chapter II, the SOW is a key document both to the 
Government and potential contractors. It is a prerequisite 
for computing cost estimates. 


c. Efficient and Economical Organization: Almost 


Simultaneous with the beginning development of the SOW, the 
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command must certify what is the most efficient and economical 
organization. 

d. Begin Cost Estimate: Based upon the completed SOW, 
which represents the most efficient and economical organization, 
the Government develops a cost estimate for in-house operation. 

e. Verification of In-house Cost: When completed, the 
Government's in-house cost estimate must be verified by the 
Army Audit Agency. This verification should be accomplished 
prior to solicitation by the procurement office. 

oem omemenenand Decision: When bids are presented 
and opened for actual cost comparison, the cost comparison 
form must be completed and essentially two key decisions made. 
merst, the decision as to which contractor bid is the best 
(depending on type of contract) and second, the decision as to 
whether in-house or contract performance is most economical. 

er rama Congmessional Notatication and Start Date: 
Finally, prior to the contract start date, the third Congres- 
Slonal notification is made. This notification, in accordance 
with requirements specified in Section 806 of the 1980 DOD 
Authorization Act, informs Congress on the result of the cost 
study. 

If the cost comparison results in in-house opera- 
tion, the installation has 30 days to start implementation of 
the most efficient and economical method of operation. A 
completion date for achieving that organization, however, has 


not been mandated. 
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me) CONTRACTING FOR CITAs 

The topic of contracting for CITAs could well be the sub- 
ject of a thesis in and of itself and generally this responsi- 
Bility falls outside the direct control of the CITA manager. 
Nonetheless, the interaction between procurement personnel and 
those involved in CITA management requires that at least a 
basic knowledge be obtained. The governing document, the 
Defense Acquisition Regulation (DAR), provides the guidance 
which procurement personnel must follow. 

1. Contract Methods 

Requasition simply means acquiring, by contract, prop- 
erty or services. Included in the process is the determination 
of a particular need, solicitation, selection of sources, award 
mepthne Contract, “contract financing, contract performance, and 
contract administration. (See Figure III-2) 

There are two principal methods of acquisition permit- 
ted: acquisition by formal advertising and negotiation. By 
law, DOD is required to formally advertise its solicitations 
whereby a prospective contractor submits his bid and the eval- 
uation/selection is based primarily on price. The DAR, how- 
ever, provides 17 reasons which permit DOD to use negotiated 
contracts and reality indicates that these represent the most 
prevalent way in which the Army does its business. A negotiated 
contract permits more flexibility. The contracting officer 
is able to negotiate over price and terms with the contractors, 


which is not permissible under the rules of formal advertising. 
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Through discussion and bargaining with prospective contractors 
the government is able to obtain a “best and final offer" based 
not only on price but also on the amount of service to be pro- 
vided. The desired end result for the government is to get the 
most service for the dollars available. 
2. Contract Terms 

The understanding of several terms commonly used in 
contracting may aid the CITA manager in discussions with pro- 
earement personnel: 

a. "Solicitation" is the means by which government 
needs are communicated to prospective contractors. 

b. "Offer" refers to a prospective contractor bid to 
meet the need specified in the solicitation. 

c. "Acceptance" refers to the decision by a government 


agency to chose a particular contractor. 


d. "Consideration" refers to the exchange that occurs 
between the government and the contractor - "work for money." 
ow Legality 


Finally, it is important to understand that the Con- 
tracting Officer's signature is the government acceptance and 
commits the government. Once accepted, there are two means 
by which a contract can then be terminated: for default or 
for convenience. Termination for default occurs when the con- 
tractor has failed to live up to the contract. Termination 
for convenience, on the other hand, does not address fault and 


no liability is established; it is the one most commonly used. 


Bo 





/ 


Pigtecomlils 5 G 4 provide a @low chart of how the CITA 
Beviecw and cost analysis correspond with the Firm Bid procedure 
for both formally advertized and negotiated contracts. 

4. Set Asides 

In Chapter II, the guidance as expressed in A-76 with 
regard to set asides was discussed. A set aside essentially is 
an individual acquisition, or class of acquisitions, which are 
designated for exclusive participation of small business con- 
cerns. Traditionally, small business units have been recognized 
as a basic and indispensable element in the United States free 
enterprise system. The Federal Government's concern can be seen 
in the declared policy of Congress, to aid, counsel, assist and 
protect, insofar as possible, the interests of small business. 
set asides are of three major types: small business, 8A, and 
Labor Surplus. A small business concern is one that is independ- 
ently owned and operated, is not dominant in the field of opera- 
ion in Which it is bidding on government contracts, and quali- 
fies under the guidelines established by the Small Business Ad- 
ministration (SBA) with regard to number of employees and annual 
receipts. 8A refers explicitly to small disadvantaged business- 
es, that is those owned and operated by a minority (Black, 
Hispanic, American Indian, etc.). Labor surplus refers to a 
business entity located in or near a section of concentrated 
unemployment or with a substantial labor surplus which has 


been certified by the Secretary of Labor with respect to the 
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employment of disadvantaged individuals residing within such 
locations. CITA contracts normally concern only small business 
and 8A set asides. 

With regard to contracting, all 8A contracts are nego- 
tiated, whereas, small business set asides may be either nego- 
tiated or formally advertised. A unique characteristic of 8A 
contracts is that the contracting officer enters into a contract 
with the SBA (another Government agency) who in turn will award 
Baie cOntract to a small business firm. The purpose for such a 
scheme is to foster and assist the establishment or growth of 
minority owned small business concerns so that they may be- 


come self sustaining in a reasonable period of time. 


mee LNSIGHT {INTO THE COST COMPARISON PROCEDURE 

A major objective of MCPC is to familiarize the student 
meth the cost comparison procedures. A brief discusion of the 
data which goes into the Cost Comparison Form (CCF) (See Ex- 
hibit III-4) is essential to understanding the Army's computa- 
mpon Of in-~house/ contract-out cost estimates. It is upon these 
estimates that decisions must be made to either provide the 
service in-house or through contract when such a decision is 
based upon cost. (46) The CCF provides the decisionmakers with 
the summation of the cost figures upon which they must act. 
It is supplemented with a myriad of supporting documentation. 
The CCF is divided into six sections, and highlights of these 


sections are discussed below: 
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1. In-House Performance 

The revised A-76 represents a major change in the cost- 
ing method of in-house performance. Incremental costing is 
replaced by full costing, a method which includes all direct 
costs pertaining to the function plus a "fair share" of the 
total indirect costs. Full costing attempts to recognize the 
true cost of products and services when they are furnished 
myetne Government. To compute in-house costs, consideration 
mast be given to direct and indirect costs, fringe benefits, 
and inflation. 

a. Direct Costs: The identification of direct costs 
would appear to be a rather simple task, however, most Army 
installations have not been accustomed to accumulating cost by 
minction or activity. Direct labor, direct material, and other 
direct costs which are applicable only to the function under 
Study must be collected. The most efficient organization, 
which satisfies the requirements established in the SOW, must 
be costed. This organization is not necessarily the one cur- 
rently in operation. 

Included in direct materials are some materials 
purchased from other Governmental or DOD agencies. When ma- 
terials are purchased from such agencies, (e.g., General Ser- 
vices Administration and the Defense Logistic Agency) they do 
not reflect full cost and therefore must be adjusted in accord- 
ance with those factors contained in the Cost Comparison Hand- 


wook (GCH). 
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Direct labor is to be based on the most efficient 
Table of Distribution and Allowances (TDA). This TDA should 
reflect only civilian spaces as military spaces are to be ex- 
cluded from commercial/industrial operations. 

b. Indirect Costs: Computation of indirect costs +re- 
quires the development of three cost pools: the Material Over- 
head Pool, Operation Overhead Pool, and the General and Admin- 
istrative (G&A) Expense Pool. A two step process occurs. 
First, the total cost of each pool is calculated; and second, 

a fair share of that total is apportioned to the activity under 
Study. It is in this area of indirect cost that insight is 
most deficient and published guidance vague. A synopsis of 
these cost pools follows: 

(1) The Material Overhead Pool consists of those 
costs associated with acquiring, handling, and controlling 
material which is not directly traceable to a specific activity. 
Areas where these costs are most likely to be identified are 
in the organization's supply element; a portion of procurement 
ema a portion of transportation. 

(2) Operation overhead costs are the indirect costs 
incurred by an organizational element, called a "work center," 
that produces one or more services or products with at least 
one of the services or products being the function for which 
costs are being estimated. (47) This necessitates that a 
"work center" be defined. The important question becomes, 


"How far up in an organization must one go to capture all costs 
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Meecinenc to the supervision of the activity under study?" A 
"seneral rule,’ which the MCPC instructors express, is one 
Supervisory level above the function being costed. However, 
if justification can be made for some other level with concur- 
rence from Army Audit Agency (AAA), then that level may be 
designated as the work center. "Reasonableness" still is the 
bottom line. 
(3) G & A expenses are those which are incurred 

for the benefit of the entire organization. These costs are 
to be accumulated at the level of "self-sufficiency", a level 
where an organization can function without outside assistance. 
For the Army, this normally will be installation level since 
most are self-sufficient except for funding and policy guidance. 

c. Fringe Benefits: Fringe benefits include allow- 
ances and services provided by the government to es ep loyvecs 
as a compensation, in addition, to basic wages and salaries. 
These must be computed for both direct and indirect labor. The 


current rates applied to civilian labor are: 


Retirement and disability 20.4% 
Health and Life Insurance Serio 
Other benefits (disability, unemployment, etc.) 1.9% 


For military personnel, which are costed as part of indirect 


labor cost, the rates are: 


Military Retirement Zoro 6 
Officers 8 % 
Enlisted 23 % 


d. Inflation: A current rate of 4% is applied to the 


Government's cost estimates of its second and subsequent years 
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of a multiyear cost comparison. With the current inflationary 
trend, it appears government costs may be substantially under- 
estimated. Care must also be taken with regard to the three 
overhead pools addressed previously. These pools include de- 
preciation which is not subject to inflation and therefore, a 
fair share must be backed out of their totals prior to apply- 
ing the inflation factor. 

e. Total In-House Performance: The sum of these four 
Best Clements - direct cost, indirect cost, fringe benefits, 
and inflation - provide what may be considered as the govern- 
ment's bid for the CITA. It is this total sum, with its sup- 
porting documentation, to which the AAA must give its blessing. 
Every assumption and calculation must be justified. 

2. Performance by Contracting-Out 

The second section of the CCF provides the cost to the 
Government if a decision to contract out is made. In addition 
to the contract price of the bidder chosen, other costs which 
would be incurred by the Government must be considered. Exam- 
ples of such costs are discussed below: 

Men cooOneation. It thetSOWespecities that the 
government will provide transportation services whether in- 
house or contract performance occurs, then the cost to the 
government for that service must be reflected on the CCF. 

b. Contract administration: Contract administration 
includes the costs incurred by the Government to insure that 


the contract is faithfully executed by both the Government 
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and the contractor. OMB has established a standard rate of 4% 
Boebe applied to the contract price. 

c. Government Furnished Property: The cost of mate- 
rials and supplies as well as facilities and equipment fur- 
mished in accordance with the SOW for contractor use in provid- 
ing the product or service must be added to the contract price. 

d. Stand-by costs: The maintenance cost necessary to 
meep property in an efficient operating condition so that it 
Will be available for possible use in case of nonperformance 
by the contractor are considered stand-by costs. These are 
applicable in unusual and infrequent instances. When they do 
occur, then they too will be added to the contract price. 

Seeomamsexpenses- 9the Gq A expense applicable to 
the in-house effort related to contracting for service must be 
included as part of the cost of contracting out. The amount of 
such expenses to be included is determined by applying the 
G & A rate, developed in the in-house portion of the CCF, to 
he total costs of the in-house effort. 

Seeeevcaditilon and (odce one) to In-House Performance 

In-house performance must be adjusted to reflect cost 
of capital and one time new-start costs, if they exist. The 
former is an imputed cost, not an outlay of funds, and repre- 
Sents an opportunity cost for the government's money tied up 
in capital assets. 

One time new-start costs include training, transporta- 
tion and installation. Any cost which occurs only once and is 


the result of a "new-start'’ where the function is brought from 
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Bontract to in-house operation, must be used to adjust in- 
house eee Memeotdieror the new-Start cost 1s to be spread 
evenly over the next five years. 

4. Addition and (Deduction) to Contracting-Out Performance 

Adjustments also must be made to the cost bid submit- 
ted by the perspective contractor. These adjustments are need- 
ed to reflect inflows and outflows to the government if the 
Service is provided by a contractor. The cost of capital on 
government furnished facilities is computed for the same reason 
addressed above. One time conversion costs, the counter-part 
to new-Start costs, are to reflect the one-time costs incurred 
by the government to shift operations from in-house to contract. 
Another addition concerns the utilization of government capa- 
city. Where the decision to contract out will result in the 
work center operating at less than its present level’ of utiliza- 
mron, the costs attributable to this underutilized capacity 
must be determined and the additional amount of overhead which 
must be absorbed by the remaining activities is considered a 
Mest of contracting-out. 

The potential Federal Income Tax revenues which would 
be paid by the contractor are deducted from contracting-out 
meaeso A tax table is provided in the CCH for calculating 
those amounts. 

S$. Minimum Costs Differentials 
The government has recognized that (if there are shifts 


of operations from in-house to contract, or vice-versa) there 
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is an inherent cost which must be considered. These costs 
include the possible loss of production, the temporary decrease 
Memertrectiveness and efficiency, and other unpredictable risk 
that results from a change in the method of operation. Adjust- 
ments to the in-house or contractor bid, depending on the cur- 
rent means of operation, must be made. 

In the case of a conversion (from in-house to contract) 
a cost margin equal to 10% of the in-house personnel related 
Bests must be added to the cost of contracting out. On the 
mener hand, where the possibility for a new start exists, a 
cost margin equal to 10% of the estimated government personnel 
costs plus 25% of the estimated cost of capital, which would 
be required to operate in-house performance, must be added to 
the in-house bid. Basically, the Government has decided that 
a change in the method of operation will not be made solely 
on cost unless a "Substantial difference" is predicted. 

6. Summary 

The summary, final section of the CCF, simply totals 
the costs associated with in-house performance and those of 
Bontracting-out performance, which have appeared on the CCF. 
It provides the decison maker with the bottom line as to which 
method of operation is the most economical. In accordance 
with the policy guidance of A-76, the taxpayer deserves and 
expects economy, the lowest of the two cost figures represents 


the future method of performance. 
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F. SUMMARY 

iitomenapten Nas identified the training programs associated 
with the CITA program. The MCPC has been and continues to be 
the major training course for DOD personnel involved in conduct- 
ing cost comparisons required by A-76. The training offered 
by ALMC is designed to assist installation managers to success- 
fully implement A-76. To achieve success, a plan of attack 
must be formulated and a schedule of milestones followed. 

CITA managers must recognize that they cannot operate in iso- 
ation from other activities on their installation. This is 
Particularly true with regard to the procurement section. The 
role of the contracting officer is extremely important and the 
timing of interactions between them and the CITA managers be- 
comes essential. It is important that the CITA manager have 
some understanding of the procurement process. 

Finally, the in-house cost estimate which may be consider- 
ed the Army's bid for the contract, must reflect the full cost 
of the activity incurred by the government. The computations 
leading to the in-house bid must be verified and validated by 
an independent audit. The preparation of in-house cost esti- 
mates is a detailed and time consuming process. In addition 
to the in-house cost estimate, the CCF must be completed in 
Such a manner to reflect total cost incurred by the government 
if the activity is performed under contract. The desired 
results of the cost comparison being a determination of which 


is more economical, in-house or contract performance. Train- 
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Bae iS viewed as essential if A-76 is to be successfully imple- 
mented and DA is to meet its FY 84 deadline to review all func- 
mions listed in its CITA inventory. The following chapter will 
address some of the current problems which installations face 
as they attempt to implement A-76 as delineated in the past 


two chapters. 
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IV. ANALYSIS OF CURRENT IMPLEMENTATION PROBLEMS 


A. GENERAL 

The purpose of this chapter is to discuss problems which 
have been and continue to be encountered by Army installations 
in their attempt to implement the revised A-76 policy. As 
previously discussed, the Department of the Army (DA) is to 
review all Commercial and Industrial Type Activities (CITA) 
during the Fiscal Year 1980 (FY 80) to FY 84 time frame. The 
previous chapters have outlined the policy and training which 
affects ee nen ek ein of the CITA program. Discussion 
will now shift to some of the difficulties being experienced 
by DA installations. This chapter will provide some insights 
as to why the CITA program is not progressing on schedule as 
evidenced by Army Audit Agency (AAA), Defense Audit Service 
(DAS), and General Accounting Office (GAO) reports on the 
Subject. (48) 

The information upon which this chapter is based was ob- 
tained from the analysis of the implementing guidance, audit 
agency reports, and, more importantly, from telephone inter- 
views and discussions between the author and personnel involv- 
ed in the implementation of the CITA program at numerous Army 
installations, Major Army Commands (MACOMs), DA, the AAA, 
Office of Federal Procurement Policy (OFPP) and Congressional 
committees. Appendix B provides a list of activities and 


commands which provided information. Much of the information 
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ms proprietary in nature and reference to specific installa- 
tions will not normally be made. Opinions reflected in the 


following sections are results of the interview process. 


me PROBLEMS IDENTIFIED 

ire sproulems tdentified in the author's research inter- 
Views appear to have been experienced by almost every Army 
installation. They are problems which directly impact the on- 
going implementation efforts of A-76. The order in which the 
problem areas are discussed below is not significant. What is 
Significant, however; is that these problems often arise in 
combination, sometimes simultaneously, which in turn has a 
negative impact on the CITA manager's implementation effort. 
This fact 1s pointed out here so that the reader does not 
reat each area in isolation. 

The implementation of the revised CITA program has been 
Viewed by many top Army officials with the typical "'can do" 
Spirit with which they accept other missions and assignments. 
However, the bureaucratic process through which the CITA re- 
views must proceed and the complexity of the CITA program have 
only recently been recognized. The CITA program is only one 
of many programs and missions competing for a commander's time; 
yet it is one which must gain more attention because it has a 
direct impact on resources, manpower and dollars, which are 
essential to accomplishing the base operation mission. 

In an effort to identify current problem areas, the author 


initially made contact with personnel assigned to CITA manage- 
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ment positions at DA, Army Logistic Management Center (ALMC), 
three MACOMs, and three DA installations. From a concensus 
of information drawn from these interviews, a core of current 
problem areas was identified. (Enclosure IV-1) This core of 
problems served as a basis for discussion in interviews with 
other DA installations and follow-up interviews with those 
commands initially contacted. No statistical inference could 
be drawn from the interviews, yet discussions with 26 major 
activities and commands, members of the Executive Branch, and 
Congressional staff members indicate these problem areas are 
widespread throughout the Army and are applicable for discus- 
Seon and consideration. 
Peer lanining 

As noted in the previous chapter, planning is an essen- 
tial ingredient for completing CITA reviews within the schedul- 
ed time. During FY 78, a Congressional ordered moratorium was 
applied to all DOD CITA programs, excluding real property 
maintenance and repair. A major change occurred during that 
period; the revised A-76 was issued on 29 March 1979 which 
presented not only a new policy but more importantly, a new 
cost comparison procedure. The 1979 Appropriation Act signed 
by the President on 13 October 1978 contained no contracting 
restraints and freed DA to pursue anew its CITA program. 

To comply with the provision of A-76, DA was required 
to submit a five year review schedule for the functions to be 


evaluated under the CITA program. DA chose to continue a 
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decentralized approach to implementation. Each MACOM and - 
essentially each installation was given the opportunity to 
establish its own review schedule. The general guidance to the 
installation was that a minimum of 15% of all functions will 
be included in each review schedule for the FY 81-85 time per- 
i1od with 100% of all CITAs reviewed during the period FY 80-85. 
(49) The revised A-76 was to be the guiding document until 
the Department of Defense (DOD) and DA guidance was published. 
a. No Published Guidance 

A primary problem of the MACOMs and the installa- 
tions in their planning effort has been the lack of published 
guidance. As stated, A-76 was published in March 1979, how- 
ever, it was not until February 1980 that DA and DOD published 
their implementing instructions. By this point tn time, in- 
Stallations were well engrossed into their cost comparison 
Studies. The old cliche of "having the cart before the horse" 
was soon recognized as a truism with respect to the renewed 
CITA implementation effort. DA attempted to keep the field 
abreast of its implementation guidelines through command let- 
ters and messages. The field representatives interviewed per- 
ceived the guidance to be both conflicting and cenfusing. 
There were changes being made at a time when the program was 
Supposed to be functioning. 

The lack of published guidance by DA was compounded 
by the lack of any published instruction from the MACOMs. Each 


installation was being driven to accomplish cost comparisons 


81 





now, and each installation essentially interpreted A-76 and 
the Cost Comparison Handbook (CCH) in their own manner. An 
Army auditor best summed up the thoughts of many when he stated 
that "installations have insufficient time to learn proper, 
workable approaches to CITA implementation." 

b. No Standard Approach 

Another planning shortfall was that the FY 80 re- 
view schedule was not based on any standard. There appeared 
to be no rhyme or reason as to why activities picked for review 
were chosen except that they were definitely non-governmental 
in nature. Installations in FY 80 have generally not been per- 
forming CITA reviews but simply cost comparisons. As a former 
MACOM CITA director related to the author, "'there has been no 
set standard for implementation, if some standard had existed 
it might have led to some degree of competition between the 
different Army posts and possibly a more active pursuit of the 
implementation effort." 

Since instllations were concerned primarily with 
cost comparison studies, several failed to identify functions 
that contained Space Imbalance Military Occupational Speciali- 
ties (SIMOS) and rotation base spaces. These spaces, filled by 
military personnel, are required to meet DA training require- 
ments. (50) Such training spaces are present in every MACOM 
and once the particular SIMOS is identified, the appropriate 
MACOM can take action to consolidate those spaces at designated 


mstailatrions. in the event that no installation can be found 
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for relocation, a cost comparison study should not be made.. 
This problem is complicated by normal military personnel rota- 
—H10ns. Personnel continue to depart and arrive at activities 
which may be converted to contract in the short term. For the 
arriving personnel it may mean another permanent change of 
meation (PCS) move in the near future at an additional cost to 
DA and unnecessary hardship to the soldier and his family. 
This problem highlights the interviewees' comments on the need 
for conducting a complete CITA review, not just a cost compari- 
son, and taking appropriate and timely action in regard to 
planning military personnel arrivals and departures with CITA 
Mecivities in mind, 
Weeceessonnel Ceilings 
Federal employment is controlled primarily through per- 
sonnel ceilings which the Office of Management and Budget (OMB) 
establishes for each Federal agency. Since FY 75, Congress 
has established civilian personnel ceilings for the DOD. A-76 
explicitly prohibits the use of the CITA program to circumvent 
mie imposed personnel ceiling. DA Circular 235-1 states: 
"This Circular will not be used to justify a 
Gonverston to contract solely to meet per- 
sonnel ceilings or to avoid salary limita- 
tions. When in-house performance of a new 
start or expansion is justified under this 
Circular, but cannot be done within current 
personnel ceilings of the reviewing activity, 
a request for necessary adjustments will be 
forwarded in connection with the annual pro- 
gram and budget review process." (51) 


a. Views on the Use of Personnel Ceilings 


Prior to looking at personnel ceilings as they 
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impact on the CITA program, some brief concepts of personnel 
ceilings may prove worthwhile. General Rogers, as the then 
Army Chief of Staff testifying to the House Defense Appropria- 
tions Subcommittee, pointed out the major challenge that per- 
sonnel ceilings place on the Army and the undesirable alterna- 
tives required to comply with them. He identified only four 
alternatives with which the Army can respond when confronted 
with personnel ceiling limits which will not allow planned work 
moebe accomplished. One, the function can be reduced; two, 
mpose installations; three, contract out; or fourth, use bor- 
rowed military manpower using soldiers to do jobs that civilian 
employees should be doing. (52) 

Piicras nm Seddtssotne Comptroller General of the 
United States, in testimony before the Subcommittee on Human 
Resources, provides the following comments on personnel ceiling. 


Peembecease Of personnel ceilings, agencies can- 
not directly hire enough people to accomplish 
their approved programs and activities, they must 
work the employees they have overtime and/or ob- 
tain the services of additional people indirectly 
theoweln contracts with private firms 


The President and the Congress are concerned about 
the effective, efficient, and economical use of 

the Federal work force, but they lack assurance 
that the agencies would effectively control employ- 
ment levels if they were not constrained by per- 
sonmer Cellings. Resounces meed tobe controlled. 
However, controlling only one element of the total 
manpower resources used involves the risk of dis- 
torting management's decisions. Emphasis on man- 
aging direct employment through personnel ceilings, 
Waele apply to the last day of the fiscal year, 
rather than to the total manpower resources used 
gives only the appearance of control. we Cea l= 
ings are at best an inferior substitute for effec- 
tive management. (53) 
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A senior official with the OFPP expressed the fol- 
lowing view to the author. He related that while personnel 
ceilings may be a poor means of management control, they are a 
political necessity. No administration or Congress wants to 
“give the impression of enlarging the government. 

b. As a Motivator to Implementation of A-76 

Installation level personnel interviewed stated 
that they are being driven to implement A-76 by reductions in 
their end of year personnel ceilings. Whether intentionally or 
not, the use of year end personnel strength has provided DA 
with a catalyst to motivate CITA program implementation. 

In FY 80, DA policy has been to withdraw all per- 
sonnel spaces from CITAs scheduled for review. Each installa- 
tion's year-end personnel strength is automatically reduced by 
the number of employees whose jobs are subject to be converted 
GO contract at the completion of the cost comparison study. 

In the event a reviewed function is found to be more efficient 
and cost effective, in-house, the ''MACOM will make every ef- 
fort to restore (personnel) allocations which have been with- 
Miawn for that function.” (54) 

The use of personnel ceilings in this manner by 
DA has resulted in two problem areas. First, there is the 
problem of time. In order to achieve the required reductions 
marough the CITA program during FY 80, all activities must be 
reviewed through the contract opening stage not later than 


30 June 1980. This would provide three months to accomplish 
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the major remaining steps in the review process. These steps 
include the decision to contract-out or remain in-house, and, 
meethe decision is to contract, to provide the Civilian Per- 
sonnel Office (CPO) sufficient lead time to prepare and issue 
meauction-in-force (RIF) notices at least 60 days prior to 
termination as required by law. It would also allow sufficient 
mame for the third Congressional Notification required by Sec- 
tion 806 of the 1980 Authorization Act as to which decision, 
in-house or contract-out, was made. Discussions between the 
author and 24 CITA managers indicate that at least 22 installa- 
tions will probably not meet that suspense date. 

The second problem area concerns those activities 
where in-house operations have been deemed to be more cost 
effective. The MACOMs have been unsuccessful at recouping 
from DA those spaces withdrawn at the time of the review sched- 
ule announcement. One example of such a problem can be seen 
at Fort Huachuca, Arizona. A CITA review of the laundry and 
guard service for the installation (reviewed under the provi- 
Sion of the former A-76) was begun in FY 79. The personnel 
Spaces associated with those activities were among the 152 
Civilian personnel ceiling reduction for FY 80 affecting the 
post manning strength. The cost comparison results showed 
continued in-house operation to be more cost effective; how- 
ever, it is extremely doubtful whether these spaces will be 
re-allocated to the post. (55) The MACOM or the installation 


will be forced to shift manpower resources from some other 
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area tO cover the spaces which have been lost. Fort Bliss, 
Texas, provides another example. There, too, the laundry op- 
eration remained in-house, however, the spaces for its opera- 
tion have not been returned. 
Most installations expect that personnel ceilings 
Wili continue to plague their operations with or without the 
CITA program. The recent trend by the Executive and Legisla- 
tive Branches to reduce the size of the Federal government has 
mmecady lead to many CITAs being staffed below the required man- 
power levels needed to accomplish assigned tasks. The impact 
of reducing the personnel ceiling once a CITA is scheduled for 
review results in an even further deterioration of authorized 
Mensonnel strengths. If the CITA review decision is to con- 
tract-out, installations may be aided in meeting the imposed 
personnel reductions without sacrificing readiness. However, 
mreryY 80, the CITA review program impacts negatively on per- 
sonnel strengths. It does so by adding to the normal year-end 
reduction of personnel spaces the additional manpower spaces 
associated with the CITAs scheduled for review during that 
fiscal year. This is done without much hope of recovering 
those CITA spaces from DA even if the decision is to remain 
m-house. 
3. Attitudes and Beliefs 

The attitudes and beliefs of personnel involved with 

mnewcliA program differ as to where they fit into the system. 


For example, at the MACOM level the belief of those individuals 


87 





maicerviewed is that DOD has “contract ideas,'' that is ideas of 
what they desire to see contracted, for a model Army, whereas 
installations perceive DA to be prejudging what can or should 
be contracted-out, manipulating the outcome with the use of 
Dersonnel spaces. Regardless of one's position within the 
system, the aggressiveness to which implementation of A-76 
occurs depends greatly on the attitudes of those involved in 
a CITA, from the commanding general of the installation to the 
mechanic's helper whose job is subject to be converted to 
Sontract. 
aa erom the Top 

Interviews with CITA managers revealed that at the 
top levels there is an economics versus readiness debate which 
some commanders and staffs have yet to resolve. Some commanders 
are’ of the opinion that their military success and promotions 
have been directly related to their ability to maintain a ready 
force, and therefore, readiness is the commander's top priority. 
In this regard, a MACOM CITA manager expressed that an engrain- 
ed belief has come to exist among many commanders and their 
staffs that in-house operations, with government employees, 
provides them with more control over resources which they need 
to maintain their installation's readiness capabilities. Inter- 
Views with installation CITA personnel substantiates this be- 
lief is widespread and impacts directly on the amount of support 
commanders are willing to give to the CITA program. 


A difficulty also arises in getting top civilian 
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and military managers to think as entrepreneurs. In private 
enterprise, profit is the guiding factor which determines suc- 
mess OY failure. In the public realm, profit per se does not 
exist. Managers of the military often fail to look at all 
'costs particularly with regard to personnel costs. Attention 
must be given to military labor which may be either directly 
assigned to a CITA or used as borrowed labor, often on loan from 
a tactical unit. While military pay is not directly reflected 
in the installation's budget, a failure to recognize this labor, 
which is a cost to DA, sometimes makes in-house performance 
appear less costly tiameLe realey 1S. 

Commanders and senior staff members also influence 
the CITA review schedule. As with any program, managers at 
all levels have certain "pet projects" over which they desire 
tO continue direct control for one reason or another. CITA 
review schedules often depict personnel preferences of installa- 
tions' commanders and staffs in regard to which CITAs will be 
left last for review. 

b. Unpopular 

Another prevailing attitude encountered by the 
author was that few people want the CITA job and responsibility. 
Those CITA managers who actively pursue implementation were 
often viewed by their peers as being traitors or someone try- 
ing to put them and other government employees out of their 
jobs. Some common phrases heard by the author which reflect 


the beliefs and attitudes of many CITA representatives and 
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functional managers, whose functions have been or will be con- 
sidered for conversion, are listed below: 

Mimivivyerrrends will lose their jobs. 

2) Contractors cannot perform as well as "we do" 
(meaning government employees). 

3) We don't know how to do cost reviews. Factors 
used for computations of personnel costs are unfair to govern- 
ment employees. They don't reflect the correct costs. 

4) Reassignment of military personnel which are 
now a part of the CITA will cost more than is saved. 

5) Once a contractor gets the job, no matter how 
much he raises the price, the job will not be brought back in- 
house - and he will raise the price. 

6) The CITA review 1S just an extra burden added 
to my normal workload. 

Attitudes such as these cannot help but impact on any installa- 
tion's attempt to implement A-76 making it an uphill battle 
for actively pursuing the program. 

4. CITA Management Personnel 

Dimine gts first 20 years, the CITA program had been 

subdued by other, more command appealing programs. Some 
special attention, however, was attained when the DOD included 
the CITA program in the "Top Ten Programs for Review" during 
FY 75. This attention materialized in the form of AAA and 


Inspector General (IG) reports. 


90 





a. Guidance 

Installation commanders were provided with the 
following recommendations to insure an effective installation 
CITA program. 

1) Designate the Director of Industrial Operations 
(DIO) as the program director. 

2) Designate a full time program manager within 
the DIO organization and a full time member of the Directorate 
of Facility Engineers (DFAE) to assist in CITA reviews. 

3) Appoint functional monitors within each activ- 
may reported in the CITA inventory. 

4) Establish an Ad Hoc Committee under the super- 
Wision of the DIO to insure all CITAs reported are reviewed 
and to assist in preparing accurate work statements and speci- 
fications within their functional area of responsibility. 

5) Conduct an effective recurring CITA training 
Peogram for functional monitors. (56) 

The GAO has been critical of DA's recommended chain 
of responsibility, particularly where personnel responsible for 
the implementation of A-76 at an installation have a vested 
interest in continuing commercial or industrial operations in- 
house. With regard to policy coordinators being located within 
the DIO, a GAO report states, ''Their objectivity is open to 
question because the conversion of any activity from government 
to contract performance, in accordance with the policy, would 


reduce the scope of the Directorate's operations." (57) The 
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meeenor's discussions with Army installations indicate that a 
majority of CITA programs continue to fall under the DIO's con- 
erol. However, many installations are currently involved in 
staff studies and reviews to evaluate possible transfer of the 
CITA responsibility within the command. 

b. Lack of CITA Personnel 

A serious problem heard from the field concerns 
the lack of CITA personnel. The requirements established in 
the revised A-76 demand additional management personnel within 
the CITA section if the program is to be successfully imple- 
mented and all CITAs reviewed by the end of FY 84. In addition 
to not having enough personnel, those who are on board are not 
trained with regard to the revised A-76. A two fold task has 
developed: to train existing personnel, and to hire and train 
new personnel. 

A limited number of additional spaces for CITA 
management personnel has been granted by the DA, however, no 
further increases are foreseen prior to FY 82. Some installa- 
tions have shifted their own personnel resources to increase 
the CITA staff for the present time period. 

DA has shown some concern over the CITA spaces 
already allocated. The additional spaces were allocated with 
the intent that they be used solely, full time, for execution 
of the CITA program. (58) The author's research discovered 
that CITA personnel were normally staffed in one of two 


methods. Some installations developed a centralized CITA 
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management office, all CITA personnel working directly for the 
CITA manager. Other installations maintained a decentralized 
CITA shop: a CITA office staffed by the CITA manager and pos- 
Sibly an assistant, with the remainder of the CITA spaces al- 
- located among the various activities within the command which 
were involved in the CITA review process (e.g., procurement, 
DFAE, comptroller, CPO, etc.). In the decentralized approach, 
the author found that personnel occupying the CITA spaces were 
subject to the demands of their assigned section supervisor 
and often spent time on "priority" projects for that section 
which were not related to the CITA program. 
ere lO scachwais Own 

Ghere wexists no standard staffing guide for CITA 
management efforts. Equivalent size posts were found to have 
CITA staffs varying from one to eight personnel. Cerca lini, 
the post with eight full time personnel devoted to the CITA 
review process should indeed be making the most progress, and 
generally this was the finding of the author. Also noteworthy - 
is that DA officials were unable to state how many personnel 
were involved Army-wide in the full time management effort of 
CITA. The allocation of CITA spaces has been left solely to 
the MACOMs and as is indicated by the wide variance of staff 
Sizes noted above, equity may have been overlooked. In some 
cases, however, no spaces were asked for and installations 
mere Suttering from this failure. 

Criticism was heard from DA and the MACOMs' per- 


sonnel regarding the location of the CITA program. "It is 
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meeated too far down in the organization.” “It has no clout." 
Those installations which appear to be making progress in im- 
plementation have also raised the CITA organization to the level 
maere some leader, civilian or military, has authority and 
ability to motivate others to act. 

9. Management Efficiency Studies 

As discussed in the previous chapter, the in-house 
cost estimate must be based on the most efficient operation. 
The responsibility for conducting an efficiency study normally 
1s assigned to the Management Analysis Section of the Comp- 
troller or the Directorate of Resources Management (DRM). 

In FY 80, there were some installations interviewed 
who do not have management analysts and others who question 
the quality and training of those they do have. As a result, 
the efficiency studies have not recommended significant changes 
in operations. This indicates that CITAs are already organized 
and managed in a most efficient manner. There is concern among 
installations, MACOMs and DA that this may not be the ace and 
indeed there is room for improving operations but they are not 
being recognized. 

On the other hand, where management efficiency studies 
have recommended major changes in operation, some of the recom- 
mendations have been met with less than whole-hearted accept- 
ance. This is particularly true in those instances where the 
management analyst conducting the study is perceived as an 


"outsider'' who does not understand what the activity is supposed 
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to do, and management personnel of the activity feel confident 
that they have a most efficiently run operation. An example 
fo illustrate the point may be helpful. 

A management study was conducted within the vehicle 
maintenance operation. The study revealed that a "double" 
Supervisory level existed which provided little value to accom- 
plishing the mission. Some six chief mechanics were responsible 
for five workers each. These chief mechanics, as viewed by the 
management analysts, simply relayed instructions from the main- 
tenance foreman to the workers and reported back on their ac- 
complishments of assigned tasks. Each foreman was responsible 
for three chief mechanics and their teams. The question became: 
How many men can be effectively supervised? The study team 
conclusion was that a foreman could adequately control 15 work- 
ers and recommended such a change in the organizational struc- 
ture. The recommended change was rebutted by the Maintenance 
Chief who viewed his operation to be efficiently run as is, and 
Maat no change would make it more efficient, only less so. 

When there is disagreement, deciding whose advice to 
take is a tough decision that a manager must make. This is not 
the CITA manager's responsibility, but the job of preparing the 
cost estimate is dependent on this question first being resolved. 

6. Statement of Work (SOW) 

The preparation of the SOW is a critical step in the 

CITA review process. It is a prerequisite to both the prepara- 


tion of the in-house cost estimate and solicitation by procure- 
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ment for prospective contractors. As a technical annex to the 
future contract, the performance SOW must address three essen- 
tial elements. First, it must state the specific services 
required and do so in terms of outputs. In so doing, it must 
define the process, the objectives, and the interface to which 
the activity, or activities as the case may be, is subjected. 
Second, standards, as well as acceptable quality levels, must 
be set. Performance indicators in the terms of outputs must 
Pew identified and explicitly stated. Finally, the SOW must set 
forth a performance measurement system, a surveillance or quali- 
ty assurance plan to measure how well the required standards 
are being met with appropriate penalty clauses for those in- 
Stances where performance is below the acceptable quality level. 
The provisions set forth in the SOW must not only be met by the 
contractor if the decision is to contract-out, but if the de- 
€ision is for in-house operations, the government too must 
meet these same provisions. In other words, the government 
must live up to the standards it demands of contractors. 
a. Writing the SOWs 

The writers of the SOWs have an important job. 
They must compose a clear and concise SOW which will enable a 
precise interpretation of the document by all parties concerned; 
meee, GOMtractors, purchasing contractor officers, quality 
assurance inspectors, functional managers and staffs, etc. 
Every installation contacted by the author indicated problems 


in developing adequate SOW's. 
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A DOD official who is involved with the DOD CITA's 
program, attributes the Army's lack of progress in accomplish- 
ung its FY 80 CITA reviews to the fact that each command is 
trying to develop its own SOW. He goes on to explain that 
| many SOWs have already been prepared, particularly by the Air 
Force, and that they should apply to the Army just as well as 
they do to its sister service. However, he also noted that 
all services were reluctant to use what someone else had 
developed. 

Army installations have been provided selected SOWs 
by DA and their respective MACOMs. Some of these have been of 
assistance to the writer of the SOW at the installation, yet 
more often than not, the SOWs provided required major modifica- 
tion. As explained by one CITA manager, "We took the SOWs pro- 
vided by our MACOM, applied them directly to our activities 
under review and submitted them back to the MACOM for approval." 
Every one was returned for major rewrite. At still another 
installation, SOWs were prepared for eight activities only to 
be rejected by the installation's procurement section. State- 
ments such as these lead one to question how well the model 
SOWs addressed requirements, standards and surveillance which 
are essential elements. 

b. SOW Responsibility 

DY Gineular 255-1 states that the functional man- 

agers are responsible for writing the SOW applicable to their 


activity. Interviews indicate that their experience in this 
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area 1S almost nil. Functional managers are involved in the 
day to day operations, particularly the "how to" aspects of 
their activities. The SOW must state the requirements in terms 
of "what-to-do"'. How the contractor chooses to do the task is 
irrelevant as long as it meets the required standards and 
established quality levels. 

In addition to properly stating the requirements 
there also exists a problem in developing standards. It is not 
uncommon to find that present CITA operations have no set 
Standards. Where standards do exist, the DIO has limited con- 
meol Over penalties that can be imposed on government run op- 
erations. Control basically boils down to relieving current 
personnel and bringing in new. 

The ability to write a good surveillance plan is 
also a new experience for most functional managers according 
to instructors of the Defense Specification Management Course 
(DSMC) taught by the Army Logistic and Management Center 
(ALMC), Fort Lee, Virginia. The plan's standards and quality 
levels must be applicable to both contract or in-house opera- 
tions. If the surveillance plan calls for a penalty to be 
assessed against a contractor for failure to meet some partic- 
ular aspect outlined in the SOW, that penalty must be such that 
it could be applied to the government if in-house operations 
failed to accomplish the stated requirement. The DSMC instruc- 
tors state that the ability to write penalty clauses applicable 
MambOthea CONtractor and to the government, if an in-house 


Operation, requires talents and abilities which have yet to be 
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developed at all DA installations. The DSMC, as discussed in 
Chapter III, 1s an attempt to train functional managers in 
writing SOWs. To date only three courses have been offered to 
a minimal number of functional managers. 
eeu Costing 

As was the case with writing SOWs, the Army does not 
have experience at calculating the full cost estimates required 
by the revised A-76. The former A-76 primarily addressed in- 
cremental costing. Under this method, a number of cost factors 
such as all government sunk costs and some overhead costs are 
ignored. Only the additional expenses directly related to per- 
formance of the function under review are included in the in- 
house performance. (59) The full cost method was therefore 
Buopted to put the government and the private contractor on 
more equal positions with respect to obtaining a contract for 
a particular CITA. -The full cost method is an attempt to quan- 
tify all costs directly incurred by the government in perform- 
ing a CITA. The preparation of the in-house cost estimate under 
the full cost method has been and still is a problem facing DA 
installations in CITA reviews during FY 80. 

a. Adapting 

Full costing, as addressed in Chapter III, con- 

siders both direct and indirect costs. There has been no stand- 
ard policy as to how to conduct full costing. Each installa- 
tion has interpreted A-76 and the CCH in its own fashion, par- 
fmemlarly in regard to indirect costs and establishing over- 


head pools. The responsibility for ensuring that the approach 
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taken by an installation was appropriate has been delegated 
to the AAA. Problems Peycmoccurred: Disagreements between 
installation cost analysts and AAA appear for the most part 
mo, be resOlved in the AAA's favor. The fact that all auditors 
on the AAA staff are trained accountants give them an absolute 
edge over the installations who possess limited personnel in 
CITA positions with accounting experience. 

b. Automation 

The Army's existing automated financial data system, 
the Standard Finance System (STANFINS), does not address all 
elements of cost (EOC) as outlined in A-76. While some do par- 
mere? EOC’S in STANFINS others do not, e.g., depreciation (with 
its associated acquisition costs, residual value, and estimated 
useful life), insurance costs, and costs of capital. Along the 
same line, at the installations the existing systems do not 
always accumulate costs by function or activity. The computer 
print-outs are of little value and costs generally have to be 
computed manually, a time consuming process. 

A big problem exists in the supply and equipment 
area. The CCH calls for a line by line list of the direct 
Materials to be costed. Direct material costs are those in- 
curred for such goods as raw materials, parts, subassemblies, 
components, and supplies that are identifiable specifically 
for use in producing the product or performing the service for 
which costs are being estimated. (60). In a large CITA, the 
number of these items to be costed can be quite voluminous and 


the task extensively time consuming without the aid of a 
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computer. 
Another problem deals with costing labor, both 
direct and indirect. DA's approach is to cost out the Table 
of Distribution and Allowance (TDA) which is authorized whether 
the personnel are on-hand or not. Again this method is a time 
consuming, line by line approach. Also, in computing labor 
costs, consideration must be given to personnel who are ina 
temporary hire status but who are needed full time to accomplish 
the CITA's assigned tasks. Additionally, borrowed military 
labor must be identified and the associated costs of these per- 
sonnel added to the in-house estimate. 
c. Depreciation 
A major problem are has been in the computation of 
depreciation. All capital assets which have a value of $1000 
Or more must be depreciated. (For FY 81 it appears that value 
will be lowered to $300). Capital assets include equipment 
listed in the Table of Organization and Equipment (TO&E). TO§&E 
equipment is that equipment assigned to tactical units consist- 
ing of such things as howitzers, communications systems, ve- 
hicles, tanks, radios, generators, missiles, etc. Depreciation 
is to be computed by the straight line depreciation method using 
the following formula: 
Hepreetation 92 Acquisition Cost = Residual Value 
Expense/year Stimated Useful Life 
Many assets in the Army inventory have outlived 
their initial estimated useful life. For CITA reviews, the 


useful life estimate must be modified to at least carry the 
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meset through the period of the cost study (normally 2 to 5 
years). Availability of records containing acquisition cost 
mary; they are particularly difficult to find for non-engineer 
items. Additionally, all capital improvements greater than 
$1000 must be identified and depreciated. Also difficult to 
find are residual values, the Defense Property Disposal Head- 
quarters has residual values for items with known Federal Stock 
Numbers but for older items the residual values are often 
unknown. Again, this data is not computerized and a time con- 
suming process occurs either in conducting the analysis or 
developing a computer program for automated processing. 
d. The Next Iteration 

The author would like to say that once an installa- 
tion has gone through the process during FY 80 and received 
AAA's blessing, that subsequent years computations could follow 
the same format. However, discussion between the author and 
personnel of the Army Finance and Accounting Center, Fort 
Benjamin Harrison, Indiana, indicate otherwise. A draft copy 
of DOD Handbook 4100.33H, Cost Comparison Handbook, apparently 
has "spelled out"! more clearly the "how-to" of computing in- 
house cost estimates and the various interpretations which 
installations applied to the full costing method in FY 80 will 
not be subject to interpretation hereafter, particularly with 
regard to overhead and General and Administrative (G&A) cost 
pools. Furthermore, areas which DA considered still to be 


vague in the DOD Handbook are being addressed by DA. During 
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mol, a concerted effort will be made to get all DA installa- 
moms conducting cost analysis in a similar fashion. 


8. Interface With Planning Programming and Budgetin 


pystem (PPB 


The ultimate decision made in a CITA review is to op- 
erate a CITA in-house or through contracted performance. That 
decision is the key to the budgeting system. If the decision 
1s in-house operation then people must be programmed, if on 
the other hand, it is to contract-out, then dollars must be 
programmed. The PPBS system begins its budget formulation 
almost two years before it is actually implemented. However, 
it is not known at that time which method of operation will be 
chosen. Further, start-up and/or one-time conversion costs are 
unknown. Yet, these impact on the budget year. The problem is 
one of determining how many dollars to program for contracts 
and how many people to program for in-house performance. The 
Training §& Doctrine Command (TRADOC) has suggested to its in- 
Stallations that as a means of easing the interface problems, 
new starts and/or one-time conversion "start dates" coincide 
meri the beginning of the fiscal year, 1 October. This, they 
believe, will provide additional time for justifying to DA the 
need for re-programming people and dollars after the CITA re- 
View decision has been made. 

pepowential problem, regardless of start date, should 
be recognized. This problem deals with the Continuing Resolu- 
tions. History reflects that Congress has in recent years done 


a poor job of approving a budget prior to the start of a fiscal 
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wear. in those cases where a Continuing Resolution is passed, 
Peehas the authority to continue SpeLaclonseas exlsted in the 
previous year unless the proposed budget for the year in ques- 
tion is lower than the previous year. In this case, the activi- 
ty cannot exceed the lower amount budgeted. With regard to con- 
versions and new starts, a Continuing Resolution will not permit 
DA to spend funds for those activities prior to the budget being 
approved and signed into law by the President. If substantial 
delay occurs, as was the case with the FY 80 budget, contractors 
May desire to recompute their costs or attempt to recover losses 
incurred for being prepared for a start-up date which was sig- 
nificantly delayed. 
9. Government Civilian Personnel 

Much could be said about the government civilian per- 
Sennel interviewee's dislike for the CITA program based on the 
fear of losing their jobs if the activity for which they work 
1s converted to contract. While attitudes are important, as 
previously addressed, actions are of equal importance. 

ae JOD SeECuUrity 

As civilian personnel employed by a CITA perceive 

the possibility of losing their jobs they begin to look for 
Other areas of employment. Experience indicates that once the 
review process gets to the solicitation stage, the personnel 
who could possibly be affected begin to look for new jobs either 
outside the government or, as more often is the case, seek 


transfers to some other department which is not being reviewed. 
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These actions occur prior to any decision being made to go 
contract. If the personnel levels drop significantly, two un- 
favorable possibilities may arise. First, if the CITA remains 
in-house, sufficient numbers of personnel are not on board to 
do the work. Second, if the CITA is contracted-out, the con- 
tractor may be beginning with a larger than normal backlog, at 
a time when production would probably be reduced due to the 
changing method of operation. 

b. Civil Service Seniority 

Another problem which has occurred concerns the 
Seniority rights of civil service employees. Once a RIF is 
initiated the entire installation may be disrupted as senior 
civil servants bump those with less seniority. The results 
may not only be that DA ends up with an older civilian work 
force, but due to their seniority, a more highly paid workforce. 
mOecontracting Officer Representatives (CORs) 

The COR is an important person if the CITA review re- 
sults in contracted operation. He or she is responsible for 
ensuring that the contractor accomplishes the tasks for which 
they are being paid. The COR's influence and power rests upon 
how well the SOW has laid out requirements, standards, and sur- 
veillance plan. Prior to February 1979, there was no formal 
training program for CORs. Since ALMAC has initiated its train- 
ing program, over 500 personnel DOD wide have received the 
training; however, school quota requests exceed capability at 
a ratio of 4 to 1. The need for CORs at the majority of DA 


installations has been recognized. 
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ome, Cieisthenaia 

DA guidance, with respect to the CITAs converted 
to contract, states, "It is imperative that only knowledgeable 
and technically qualified COR personnel be designated for these 
positions.'' (61) Yet there are two problems which tend to inm- 
pact adversely on the installation choices for CORs. First, 
there is the protection rights of senior civil service em- 
ployees. These rights may require that the COR position be 
filled by someone other than whom management considers to be 
qualified or most desired. For instance, a choice for the COR 
of a maintenance operation may be the maintenance chief, how- 
ever, seniority of a subordinate foreman may give him or her 
the first choice at the new position. Since the foreman's job 
1s one that is subject to conversion, the foreman will most 
likely accept an opportunity for continued employment with the 
government. This individual's abilities to manage and do good 
work have been reflected in efficiency reports; he is perfectly 
qualified for the COR position. Although in reality, this fore- 
man may lack the management skills and the knowledge required 
mo successfully manage at a higher level position, and, partic- 
ularly, be able to deal with a civilian contractor. 

b. Authorized Grade Structure 

A second problem in filling the COR positions with 
qualified personnel concerns the General Service (GS) rating 
authorized for those positions. Discussions with DA installa- 
tions and with instructors of the ALMC COR training course 


report that a large number of COR graded positions have been 
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established considerably below that which was authorized for 
the former functional managers when the CITA was performed in- 
house. The importance of this reduced grade structure is rec- 
Ognized when installations attempt to fill the COR positions 
with those former functional managers who are believed to be 
the most qualified for such a job. However, these former func- 
tional managers are often unwilling to accept a reduction in 
grade. For example, when a Laundry Superintendent, typically 
a GS ll to GS 13, 1s offered a COR position with a rating of 


m> 7? to GS 9, he or she is reluctant to accept such a reduction. 


C. APPROACHES CHOSEN FOR IMPLEMENTATION 

DA's approach at implementing A-76 has been to provide the 
field with the necessary guidance as to what needs to be done 
and to monitor progress through more detailed CITA Inventory 
Reports and AAA assistance visits. Each MACOM, and essentially 
each installation, has the responsibility to structure its CITA 
management section as it sees fit. As previously noted, there 
has been neither a standard approach nor a standard CITA man- 
agement staff established. At the MACOM level, CITA responsi- 
Pelity can be found to belong to either the Chief of Staff (COS), 
mie Comptroller, or the Deputy Chief of Staff for Logistics 
(DCSLOG). At the installation level it is just as diverse, 
mecated under either the COS, DIO, and the Comptroller. Fur- 
ther, installations have also taken multiple approaches to 
their CITA structure. Some have a consolidated staff and 


centralized control while others are more decentralized with 
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CITA spaces located throughout the command. In the next few 
paragraphs, a brief discussion of how some typical Army posts 
have organized their CITA program will be discussed. Specific 
reference to the post by name will be omitted because of the 
proprietary information involved. 

iPesort Alpha 

Fort Alpha's CITA management team is located within 
the DIO. A staff study is currently underway to determine if 
and where the responsibility for the CITA program should be 
moved. The CITA staff consists of a CITA manager and an 
assistant. For FY 80, 8 activities have been scheduled for 
review, two of the activities have been grouped for one opera- 
Eon. 

Post Alpha has experienced two major problems during 
its implementation efforts. First, all seven SOWs that were 
mnitially prepared, were returned for major re-write. To help 
improve the second effort, an Air Force Officer with previous 
experience in writing SOWs was invited to conduct a class for 
the installation's personnel needing such training. The re- 
writes are now being completed. Second, the responsibility for 
the management efficiency study had been assigned to the Manage- 
ment Analysis section of the Comptroller's Office. Currently, 
there is no one assigned to that section and no qualified per- 
sonnel to complete the study. Without this efficiency study 
the CITA review is on hold (and the author must note that once 
such a study is completed the SOWs may require a third re-write 


to comply with any recommended changes). 
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When Post Alpha reaches the milestone of preparing the 
in-house cost estimate, the Comptroller's budget shop will 
assist. 

The CITA manager of Post Alpha is very pessimistic 
about completing even one scheduled review for FY 80. The 
MACOM to which it is assigned considers it to be dragging its 
feet. The post commanders and staffs have traditionally been 
known to emphasize military readiness. 

2. ort Bravo 

Fort Bravo's CITA program is also the responsibility of 
the DIO. It has 9 civilian Spaces authorized for CITA: one GS 
11 (the CITA manager), five GS-9's, two GS-7's, and one GS-4. 
Until recently, these spaces were scattered throughout the or- 
ganization. Some belonged to DFAE, others to personnel, procure- 
ment and the comptroller. In February 1980, they were consoli- 
dated under the direct control of the CITA manager. The con- 
solidation, as explained by the CITA manager, was due to the 
fact that nothing was getting accomplished. The CITA personnel, 
when decentralized, spent the majority of their time working 
On projects for their functional supervisor. These projects 
were, more often than not, non CITA related. 

Within six weeks of consolidation, which included 20 
to 25 hours of overtime per week, the CITA program appeared 
to be making headway. The SOWs were completed and awaiting 
approval by their MACOM. The CITA manager was confident that 


the SOW not only reflected explicit requirements but also des- 
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cribed a good, workable surveillance plan. Additionally, pro- 
gress on the in-house cost estimates had been made and initial 
approval on some areas of the report by AAA had been received. 

Barring no major delays by the AAA and more importantly 
none by appeals from either government personnel or contractors, 
it appears that 5 of the 6 CITAs scheduled for review will be 
eompleted. 

Seeeeort Charlie 

Fort Charlie transferred the CITA program from the DIO 
to the Comptroller effective 1 January 1980. Only a minimum of 
effort had been exerted toward meeting the FY 80 CITA schedule 
at that time. At the time of transfer, seven CITA spaces were 
authorized, all to be centrally located under the CITA manager 
(GS-12) control. The CITA personnel were divided into two 
teams, each headed by a GS-11. These teams were to use inputs 
from the functional manager to develop the SOWs and then to 
perform the cost analysis of in-house operation. The management 
efficiency study was assigned to the Management Analysis sec- 
tion, also located within the Comptroller's office. 

By March 1980, personnel to fill the CITA slots had 
been brought on board. They had to be trained in the CITA 
Propram and in their particular responsibilities. After a 
slow start, progress iS now being made. Completing all sched- 
uled reviews by the close of FY 80 is doubtful, but most will 


be well on their way. 
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eerort Delta 

Fort Delta's CITA program structure is decentralized. 
The CITA manager has argued for centralization under her con- 
trol but has lost out so far as staff elements have been able 
to convince the COS to leave them under their control. There 
mec SIX CITA spaces: The CITA manager and assistant located 
in the DIO, and one each in DFAE, DRM, Procurement and Per- 
sonnel . 

An Ad Hoc Committee consisting of two management anal- 
ysts from DRM, the CITA manager, and representatives of the 
functions scheduled for review was established to develop the 
SOWs. A major problem has been lack of experience in writing 
SOWs. The AAA has given its blessing to one in-house cost 
estimate, however, the SOW for that CITA must be re-written. 

Progress toward meeting the FY 80 schedule is being 
made, however, even the most optimistic outlook does not foresee 
all the reviews being completed. The MACOM to which Fort Delta 
is assigned is pleased with its progress and feels it to be a 
leader in implementation. Although unpopular even among the 
command elements, the effort to implement A-76 is meeting with 
some success. 

See Oe ECHe 

Fomemechno's CILIA program 1S Undergoimguchange. fhe 
Brogram is the responsibility of the DIO. Currently there 
Bmemtanee spaces authorized for CITA. One is the CITA manager 


(GS-11) who has been in the job for a number of years and is 
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scheduled for retirement in June. An assistant CITA manager's 
Space was authorized two months ago but has not been able to be 
filled. A third space, authorized at the same time, has been 
filled and is located in the procurement section. That space, 
me cescribed by DIO personnel, was to help fill a void which 
existed in the procurement section. On 1 May 1980, a reorganiza- 
20m and restructuring of the CITA program was begun. First, 
the CITA program manager's position was re-structured to report 
directly to the DIO; simultaneously, the grade was upgraded 
from a GS-11 to a GS-12. Second, the DRM was assigned full 
responsibility for conducting in-house cost estimates. 

The FY 80 review schedule consists of 7 CITA, two of 
which are to be combined in one package. The request to com- 
bine these two functions as one study was submitted through 
the MACOM to DA in August 1979. DA approval was not received 
until February 1980. The SOWs for the CITAs have been written 
but have yet to be approved. However, no management efficiency 
studies were conducted prior to their completion, and these may 
have to be re-written. The SOW relating to the combined CITAs 
has already been returned as it addressed the wrong two func- 
eLomS . 

The DIO has grave doubts about the progress Fort Echo 
has made. In February a MACOM Assistant Team had given the 
DIO an assist visit/inspection. The CITA program was reviewed. 
No unfavorable comments were made or recorded. The CITA man- 


ager indicated that the inspector only scanned his inventory 
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and asked for his FY 80 schedule. Progress on that schedule 
was not a major area of interest. It was through his attend- 
ance at a Management of the DOD Commercial/Industrial Type 
Activities Course in April 1980 that the DIO became aware of 
the complexity of the CITA program and the impact reduced per- 
sonnel ceiling would have on his organization at year-end. Al- 
though steps are apparently being made in the right direction, 
Fort Echo appears to have a long way to go and completing even 


Bae review scheduled for this fiscal year is doubtful. 


D. SUMMARY 

This chapter has presented a brief picture of the FY 80 
attempt to implement A-76 and the CITA program by DA and its 
various installations. Numerous problem areas have arisen, 
some of which have been solved but most of which still plague 
every installation involved in CITA reviews. Major attitude 
barriers must be overcome. Personnel must be trained in all 
aspects of the review process, from writing SOWs and conduct- 
ing cost estimates to CORs monitoring contractors doing gov- 
ernment work. The important resources of manpower and dollars 
cannot be overlooked and planning and coordination among all 
staff elements are essential to success. 

Various CITA program structures have been chosen by DA 
installations in an attempt to effectively provide direction 
and accomplish CITA reviews scheduled for this fiscal year. 
They have met with varying degrees of success. The next 


chapter will address in length another DA installation which 


HAS 





has almost completed a CITA review in accordance with the 


revised A-76 and how it went about that task. 
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MNCLOSURE I[V-1 


MAJOR PROBLEMS IDENTIFIED WITH CITA REVIEWS 


AND A-76 IMPLEMENTATION IN FY 80 


PLANNING (OR LACK THEREOF) 

PERSONNEL CEILINGS (A STIMULUS TO IMPLEMENTATION) 

ATTITUDES AND BELIEFS (MILITARY AND CIVILIAN, TOP TO BOTTOM) 
CITA MANAGEMENT PERSONNEL (TOO FEW, UNTRAINED) 

mnNAGEMENT EFFICIENCY STUDIES (CAN EFFICIENCY BE RECOGNIZED) 


STATEMENT OF WORKS (NO STANDARD, SHORTAGE OF EXPERIENCED 
WRITERS) 


FULL COSTING (WHAT ELEMENTS ARE ESSENTIAL TO DETERMINE 
FULL DA COST?) 


INTERFACE WITH PLANNING, PROGRAMMING AND BUDGETING SYSTEM 
POOLEARS AND MANYEARS, CRITICAL RESOURCES TO BOTH PPBS 
AND CITA OPERATIONS) 

GOVERNMENT CIVILIAN PERSONNEL (JOB SECURITY AND SENIORITY) 


CONTRACTING OFFICER REPRESENTATIVES (QUALIFICATIONS AND 
AUTHORIZED GRADES) 
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Vie FORT GORDON - A PILOT Simpy 


Fort Gordon, Georgia offers a picture of the Commercial 
miamindustrial Type Activities (CITA) program. Since 1974, it 
has been involved in a CITA review which, as of this writing, 
remains in abeyance. This chapter, will briefly trace the 
history of the review, indicating the bumpy road over which 
the CITA program has trod. New challenges continue to arise 
as efforts to implement the Office of Management and Budget 
(OMB) Circular No. A-76 (A-76) proceed. 

Fort Gordon is a United States Army Training and Doctrine 
Command (TRADOC) installation consisting of two major units, 
the Army Signal Center and the Dwight David Eisenhower Army 
Beaieal Center. The installation's principal mission is re- 
lated to the former as it serves as the major Army training 
post for enlisted and officer personnel in the fields of com- 
mimications and electronics. The installation provides train- 
ing for enlisted personnel in basic military training followed 
by advanced individual training in Signal Corps military oc- 
eepational specialities. The Signal Officers Basic Course is 
taught for all newly assigned Signal Officers. Additionally, 
Fort Gordon offers advanced training for non-commissioned of- 
ficers (NCOs), warrant officers (WOs), and commissioned of- 
ficers as they progress in their military careers. To aid in 
the support of the training mission, two Forces Command (FORS- 


COM) units the 467th and 327th Signal Battalions are assigned 
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fo) Fort Gordon. 

The organizational structure of the command is outlined in 
Exhibit V-1l. Fort Gordon supports approximately 19,000 active 
military personnel and an equivalent number of military depend- 
ents. The CITA review impacts on approximately 500 of those 
military positions and over 600, roughly 25%, of the authorized 


Sivilian workforce. 


A. BACKGROUND 

iii /o, the Boeing Company offered to contract for a pack- 
age of CITAs at-several Department of the Army (DA) installa- 
tions. One of those installations was Fort Jackson, South 
Carolina. A year later, DA chose to replace Fort Jackson with 
Mert Gordon. Thus, in 1974, Fort Gordon embarked on a task to 
determine if its CITAs should be conducted in-house or through 
eontract. 

In July 1976, the OMB outlined Presidential Management 
Initiatives to be taken by Federal agencies. One of those 
initiatives concerned actions to further the objective of 
maximum reliance on the private sector for commercial and in- 
dustrial products and services in accordance with A-76. A 
Specific requirement outlined in the OMB letter was that each 
Federal agency, of which Department of Defense (DOD) was one, 
Submit within a month the initial plans for increasing their 
reliance on the private sector to carry out overhead or pro- 
gram functions in accordance with A-76. In August 1976, DOD 


provided OMB a list of five functions or activities which 
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TRAINING CENTER INSTALLATION STRUCTURE 







COMMANDING GENERAL 


CHIEF SOB STATE 


DEPUTY COMMANDER 
, HQ 
MISO COMD 


IG Inspector General 

no) Information Officer 

SJA staff Judge Advocate 

CH Chaplain 

Mies Management Information Systems Office 
omec OMD Headquarter Commandant 

Compt Comptroller 

DPCA Director of Personnel& Community Activities 
BS Ee Director of Security 

Pee Director of Plans & Training 

DIO Director of Industrial Operation 

DFAE Director of Facilities Engineering 

DC-E Director of Communication 6&6 Electronics 
Bids Director of Health Services 


SoUmerE: UNITED STATES ARMY SIGNAL SCHOOL, FORT GORDON, 
GEORGIA, HANDBOOK FOR INSTALLATION COMMANDERS, 
JANUARY 1978 


Exhibit V-l 
ies 





would be considered for increasing its reliance on the private 
mector. The base operation support functions at Fort Gordon 
were among the five functions submitted by DOD. 

Additionally the Fort Gordon CITA review was designated by 
DA as a pilot test in the use of the umbrella-type contract. 
such a contract requires a single contractor to perform the 
maximum number of functions possible on the installation. The 
Fort Gordon umbrella includes 19 activities as depicted in 
Exhibit V-2. With the exception of Procurement, all CITAs 
under the control of the Directorate of Industrial Operations 
(DIO) are included as well as Family Housing which at Fort 
Gordon is the responsibility of the Directorate of Facility 
Engineering. 

Concern over the impact of the umbrella-type contract on 
small businesses led the Small Business Administration (SBA) 
to recommend that the planned umbrella contract be divided into 
smaller contracts as small business set-asides. The recom- 
mendation was rejected and the SBA appealed to the Secretary of 
the Army (SA). However, the pilot test came to an abrupt end 
as Congress placed a moratorium on CITA conversions during 
fiscal year 1978 (FY 78). The SA was afforded the opportunity 
to forego establishing any precedence by responding to the SBA 
appeal. 

The FY 78 moratorium took effect on 13 July 1977 prior to 
the beginning of the fiscal year. This date was only two days 


from Fort Gordon's planned date of placing the solicitation 
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EPAHIBIT V-2 


FORT GORDON'S CITA UMBREALLA PACKAGE 


AIRCRAFT AVIONICS MAINTENANCE 

ARMAMENT EQUIPMENT MAINTENANCE 

COMMUNICATION AND ELECTRONICS MAINTENANCE 
COMMUNICATION SECURITY (COMSEC) MAINTENANCE 
CONTAINER MAINTENANCE (TEXTILES, TENTS, TARPAULINS) 
FOOD SERVICES PROGRAM (LESS COMMISSARY RETAIL) 
FURNITURE REPAIR 

HOUSING OPERATIONS (FAMILY HOUSING) 
INSTALLATION BUS OPERATIONS 

LAUNDRY AND DRY CLEANING SERVICES 

METAL WORKING 

MOTOR VEHICLE MAINTENANCE 

MOTOR VEHICLE OPERATIONS 

NON-COMBAT VEHICLE MAINTENANCE 

OFFICE MACHINE EQUIPMENT MAINTENANCE 

SPECIAL PURPOSE EQUIPMENT MAINTENANCE 


SUPPLY OPERATIONS (SELF SERVICE, CLOTHING SALES, AMMUNITION, 
AND MATERIAL MANAGEMENT) 


TRANSPORTATION MOVEMENT 
TROOP ISSUE OPERATIONS 


SOURCE: FORT GORDON CITA MANAGEMENT OFFICE 
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on the public market. All the work that had gone into the 
CITA review was placed in a hold position pending OMB and 
Congressional review of DOD's CITA program. 

In FY 79, the moratorium placed on the CITA program was 
lifted and Fort Gordon was still designated as a pilot project 
for umbrella-type contracts. A major change had occurred dur- 
ing the moratorium period; a new A-76 had been drafted. Fort 
Gordon was also designated to be the pilot project of a CITA 
review conducted under the new rules and costing procedures 


of the revised A-76. 


B. ONCE AGAIN A CITA REVIEW 
The Fort Gordon CITA office is located under the control 
of the DIO. The CITA manager once again was given the marching 
order to put together a team to conduct a CITA review in ac- 
cordance with the soon to be published revised A-76. 
1. The CITA Management Team 
The CITA manager (GS-12) has been described by those 
who know him as a "go getter". He had previous experience 
outside the government in the accounting field and has been 
employed by companies who contracted for government work. He 
is a rare entity in that his experience in the private sector 
enables him to understand some of the thought processes of the 
Private sector entrepreneurs. 
In addition to the CITA manager, several others were 


hired. These included two management analysts, one with an 
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accounting background; a word processing specialist, to be used 
and trained as a systems analyst; and a management assistant. 
The Interservice Support Coordinator, who is responsible for 
coordinating support between Fort Gordon and other DOD activi- 
ties, also provided assistance. The Comptroller's Office was 
tasked to provide a full time Budget Analyst to assist in pre- 
paring the cost comparison. The Budget Analyst held a degree 
in accounting and had 13 years of experience in accounting and 
Budgeting. 
2. Lack of Published Guidance 

The immediate problem which faced the CITA team was 
the lack of published guidance. As previously noted, OMB, 
particularly the Office of Federal Procurement Policy (OFPP), 
was in the process of developing a revised A-76. The CITA 
Management team was instructed to follow the draft A-76 which 
had been published in the Federal Register in August 1978. 
Questions submitted by the CITA team to their major command, 
the Training and Doctrine Command (TRADOC), and to DA were 
often unanswerable. No one knew exactly how to interpret the 
Bevised A-76 particularly in regard to full costing, a major 
change over the incremental costing method previously required 
by A-76. 

3. Statement of Works (SOWs) 

Responsibility for developing the SOWs for the CITAs 

to be reviewed was delegated to the Procurement Section of the 


DIO. During the previous CITA review attempt in 1976-77, an 
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ad hoc committee representing procurement, the CITA office and 
the functional activities was formed to develop the SOWs. A 
Similar approach was to be taken. Changes in both requirements 
and operations dictated that new SOWs be developed. 

Personnel employed by the CITA under review and the 
Federal employee's labor union were invited to provide input to 
the SOWs. The local union, as such, did not respond but a few 
members of the CITAs provided input and some key suggestions 
which were incorporated into the completed SOWs. 

An important figure in the SOW development was the 
procurement representative. Much of the work that went into 
developing and writing the SOWs was done solely by him. The 
importance of the SOWs developed can be recognized in that if 
the decision was to remain in-house, the revised A-76 required 
mmenwegOovermnment to meet all the conditions spelled out there-in; 
Mat was fair to the contractor would also be fair for "Uncle 
sam". 

4. Cost Comparisons 

As noted, the full costing method was to be used for 
comparing in-house cost estimates to those of private contrac- 
tors. The first problem that arose was that full costing had 
not been done before, either in DA or DOD. There was no one to 
turn to for the "this is how we did it" information which can 
often be of value. 

In December 1978, the CITA team, primarily the CITA 


manager and the Budget Analyst, began preparing the in-house 
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BOst estimate. The only published guidance, as previously 
noted, was the draft A-76 as printed in the Federal Register. 
a. Getting Started 

Although the Fort Gordon CITA team was endowed 
with more accounting oriented members than the majority of its 
counterparts at other DA installations, the new focus on full 
costing provided a real challenge. The installation's finan- 
Cial system provided little information in a format that could 
be used by the team. A great deal of the work in gathering 
cost data had to be done manually; a process which proved to be 
very time consuming. Direct costs were somewhat easier to ac- 
cumulate than indirect costs. Direct Labor, however, required 
that the approximately 500 military personnel positions involv- 
ed in the CITA package be transformed to civilian spaces and 
costed as such. A one-for-one conversion, civilian for mili- 
tary, was not chosen because military personnel's training 
requirements generally mean they spend fewer productive hours 
doing CITA work than does a civilian assigned the same task. 
The importance of computing and costing an applicable number 
was critical because if the decision would be to remain in- 
house then only that number of civilians would be authorized 
and the military personnel would have to be displaced. So if 
too few personnel spaces were allocated there would not be 
enough workers authorized to accomplish the assigned tasks, and 
if too many were costed, the in-house cost estimate would be 


unnecessarily inflated. 
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b. Trial and Error 

Indirect cost, as noted, posed the more complicated 
problems. First, the CITA team had to identify the work cen- 
ters involved in support of the CITAs. The method chosen to 
accomplish such a task was to examine organizational charts 
and attempt to determine who supports whom and what relation- 
Ship existed between the CITAs and all the Olen a2Culveeiles 
located on the installation. The problem was how to develop a 
basis for material and operational overhead and general and 
administrative (G&A) pools. As the budget analyst explained, 
it was through nei trial and error. As the pools were being 
established, new thoughts and stimulating questions would 
arise which led to adding and sometimes deleting items in the 
peors. 10 complicate the problem further, on 29 March 1979, 
the final version of the revised A-76 appeared and it provided 
some changes to the instructions found in the Federal Register's 
copy of the draft. Luckily, it did not mean the CITA team had 
to go back to square one and start again, but it did require 
some changes and took additional time. 

c. Depreciation 

Computing depreciation of capital assets posed 
some special problems. Three elements are required for comput- 
ing depreciation: acquisition value, residual value and esti- 
mated useful life. The acquisition value was available for 
approximately 95% of those assets whose records were maintained 


by DFAE, however, for those items whose records were maintained 
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By Other activities only 60% could be found. Residual values 

for some items were available from the local Property Disposal 
Office and others were obtained from the Defense Property Dis- 
posal Headquarters. Residual values, however, were not found 

for all items. The third element, the estimated useful life, 

posed another problem. Several of the capital assets identi- 

fied had outlived their intended life expectancy. For these, 

new life estimates had to be determined. 

d. Computer Programs 

Computation of the in-house cost estimate was vir- 
tually a manual process, this included gathering the informa- 
tion and cost data and computing the results. Fort Gordon, 
however, was able to use some existing computer programs and 
develop others which assisted this "stubby-pencil, hand-held 
eelculator'’ routine. 

Materials which are supplied by other government 
agencies such as the General Services Administration (GSA) and 
Defense Logistic Agency (DLA) are purchased at a below full 
cost rate. In completing the cost comparison form the full 
cost of these items must be recognized and adjusted by a fac- 
tor established by OMB. A systems analyst was able to develop 
a program to update these purchase costs to reflect their full 
cost. 

DFAE also was able to assist in providing computer- 
ized data. A computer program was used to furnish maintenance 


adereparr costs, another to provide the cost of utilities. 
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Personnel from DFAE also developed a program to assist in the 
momeamtation of the cost of capital, that is the government's 
opportunity costs for having its money tied up in capital that 
could have been used for some other purpose. In order to esti- 
mate the cost of capital, it is necessary to determine the net 
book value, acquisition cost plus capital improvements less 
accumulated depreciation, of each tangible asset related to 
the CITA. The cost of capital is then determined by applying 
an opportunity cost rate of 10% to the net book value. A conm- 
puter run was able to provide the net book value, which was 
called current value, for a large number of Fort Gordon's 
tangible assets. 

e. Army Audit Agency (AAA) 

The AAA plays a major role in the CITA review 
process. It is tasked to provide an independent audit of the 
in-house cost estimate and certify as to its currency, accuracy 
and completeness. 

Fort Gordon developed a good relationship with the 
AAA whose auditors recognized that this was not only a new pro- 
cess for the installation but a new task for them. It was to 
be a learning period for both units. AAA, however, was not in 
a position to assist the installation in compiling the in-house 
estimate and maintain independence in their audit. Fort Gordon's 
submission of the in-house cost estimate led to numerous ques- 
tions and concerns by AAA as to how the costs were derived. 


Supporting documents and an audit trial helped resolve some 
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differences, yet others required recomputation by the installa- 
tion. Once the AAA was convinced that the data used was the 
“best that was available" and that the computations were ac- 
curate, the auditors gave their blessing. 

f. Another Change 

The completed in-house cost estimate was submitted 
by the CITA team to the Procurement Section on 1 September 1979. 
On 6 September, a revised estimate was submitted. The revision 
was due to a change in the proposed pay increases for government 
personnel during FY 80. The original cost estimate included a 
5.5% pay raise for all employees. That figure had been present- 
ed for several months by the President and was the expected pay 
increase for government employees. However, a change occurred 
which would impact on the in-house cost estimate. First, the 
General Schedule (GS) workers were to get not a 5.5% pay raise 
but one slightly more than 7%. Second, the wage grade or blue 
collar workers would not receive any raise for the period. 
Since blue collar employees outnumbered white collar employees, 
the result was a lower in-house cost estimate. So after eight 
long months with many seven day weeks and 12 hour-days the in- 
house cost estimate came to rest. 
5S. Procurement and Contractors 

In December of 1978 Fort Gordon issued a solicitation 
tO prospective contractors on the umbrella package of CITAs 
being reviewed for possible conversion to contract. The Re- 


quest for Proposal (RFP) was for a 10 month Cost plus Award Fee 


128 





contract, with an option to extend for a four year period,.a 
total of 58 months, with a start date scheduled for December 
1979. Since this umbrella approach was new and contractors 
believed it to be a new trend in the way future CITAs would be 
contracted, over 30 interested contractors appeared on the 
scene. 

From January to 29 May 1979, the Procurement section 
formally responded to 296 questions submitted by interested 
contractors. Closing had originally been scheduled for April 
1979 but when A-76 was finally published, it required that the 
in-house cost estimate be completed and audited prior to closing. 

a. the Choice 

When closing finally came, only five bidders sub- 
mitted proposals: Global Associates, RCA, Pan American, Bendix 
Engineering and Planning Research Corporation. On 31 January 
1980, their proposals were opened. Decision time had arrived. 
It 1s essential to remember that the bids submitted were based 
on a 10 month contract with a four year option to renew. How- 
ever, the 10 month time period was no longer valid, it was 
based on a start date of December 1979 and now the 10 month 
period was just a hypothetical figure on which costs would be 
compared. 

The in-house cost estimate for the 58 month period 
was $209,956,388. Pan Am's proposed bid when added to the gov- 
ernment cost of contract operation totaled $178,007,024. Pan 


Am's bid was considered the best of the bids presented and 
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chosen for award with a proposal contract start date of 1 June 
m980. 

b. Pan Am Proposal 

Pan Am's offer for the hypothetical 10 month period 
was $14,778,441. It consisted of an estimated manning strength 
of 1018. Included in this personnel strength were jobs current- 
ly held by the 600 civilians and 500 military personnel involved 
in the CITAs under review and the jobs of 230 contracted dining 
facility attendants. Pan Am proposed to sub-contract food ser- 
Vices to a minority owned company, Gemini Services, and main- 
tenance, communication of electronics, Communication Security 
(COMSEC), and weapons to Federal Electric. 
G. Personnel 

As previously discussed, the CITA review affected some 
600 civilian and 500 military spaces. In FY 76, when Fort Gor- 
don was involved in its initial CITA review, those personnel 
Spaces associated with the CITAs under review were pulled by 
DA. They were no longer authorized at Fort Gordon. DA had, 
however, re-instated those spaces in FY 76 through FY 78. In 
FY 79, DA did not continue such a practice and TRADOC was 
forced to reinstate Fort Gordon's personnel spaces from its 
own authorized year-end strength. 

a. The Announcement 

The impact of the paperwork drill regarding author- 

ized CITA spaces had had no impact on the personnel occupying 


those spaces. Following the 31 January 1980 bid opening and 
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the announcement of the decision to contract, the realization 
of what had happened took hold. Many employees were amazed 
that the decision was to contract out. Since that announcement, 
personnel turmoil has increased, the most pressing of which is 
Filling vacancies during the interium period prior to the 
moncractor'’s start date. 

b. Reduction in Force (RIF) 

A major problem facing the Civilian Personnel Of- 
mecer (CPO) 1S uncertainty. A start date has yet to be announc- 
ed. The 1 June start date cannot be met for reasons to be dis- 
cussed in the following section. A mock-RIF, one which identi- 
fies the effect on civilian personnel if the contract were to 
Start today, is of little value because only slight changes in 
the personnel structure can have a domino effect on the out- 
come of a RIF action. Until a contract start date is announced, 
micewtre Can do little to prepare for the upcoming RIF. 

When the RIF does occur it is estimated that some 
1000 civilian personnel transactions will occur. Many of these 
will be related to Civil Service seniority provisions whereby 
senior employees with a secondary and tierciary job classifica- 
tion will be able to bump junior employees. An older work force 
is expected, and it is feared that some of the young and, in 
some cases, more talented men and women will be displaced. 

c. Contract Officer Representatives (CORs) 
CORs will serve as liaisons between the government 


and the contractor, and will be responsible for ensuring the 
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Bomtractor 1S meeting the requirements a5 sce lewen in tne oOWs. 
They will for the most part be selected from present government 
employees working in the CITAs. The CPO is responsible for 
judging which personnel are qualified and determining who will 
be chosen to fill the COR positions. The Army Logistic Manage- 
ment Center (ALMC) sent a team of instructors from their COR 
training course to Fort Gordon in 1979 to give an on site in- 
struction to those tentatively identified as future CORs. Con- 
cern has arisen over some of those identified to fill these 
critical jobs. Members of the training team expressed doubts 
as to whether some of those attending the training were capa- 
ble of dealing with contractors. The CITA manager expresses 

a similar concern. The civil service regulations, however, 
deem that an individual's record establishes the qualifications 


and the final decision will rest with the CPO. 


me PRESENT SITUATION 

A decision has been made or has it. Pan Am was chosen by 
Fort Gordon as having provided the best and most economical 
proposal for contracting its CITAs. The revised A-76 provides 
that decisions can be protested and protests will be reviewed 
by OMB if a contractor feels treated in an unfair manner. 
Fort Gordon's CITA review is now in the hands of OMB. 

A protest was filed by RCA and at the time of this writing 
much of the data surrounding the contract decision is of pro- 
prietary nature, only minimum information can be released. 


The essence of the protest, however, is as follows. As noted, 
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Pan Am bid for the hypothetical 10 month period was $14,778,441, 
RCA's $15,199,107. However, RCA, during negotiations, presented 
a best and final offer with a ceiling of $12,950,000 for the 
10 month period. Fort Gordon's choice of Pan Am has led RCA 
to protest that decision to OMB in accordance with the provi- 
Eions of A-76. 

Fort Gordon is presently awaiting OMB's decision with re- 
gard to what the next step will be. A 1 June 1980 start date 
is out of the question and until such a date is established 
the Fort Gordon CITA pilot study remains in abeyance. In- 


stability in the CITA areas will continue until this is resolved. 
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VI. CONCLUSIONS AND RECOMMENDATIONS 


fe GENERAL 

The Commercial and Industrial Type Activities (CITA) pro- 
gram falls within the exclusive jurisdiction of the Executive 
Branch of the Federal government. Since 1955, its procedures 
and results have generally been disdained by industry, govern- 
ment employee unions, and those who were responsible for its 
implementation. In 1977, the Executive and Legislative Branches 
of the Federal government announced their concern over the 
Beesent policy; the results of which led to the publication of 
a revised Office of Management and Budget (OMB) Circular A-76 
(A-76) and a Congressionally imposed moratorium on contracting- 
out CITAs during fiscal year 1978 (FY 78). 

On 29 March 1979, a revised A-76 was published establishing 
a more definitive and systematic approach to implementing the 
momermment policy concerning CITAs. The Office of Federal 
Procurement Policy (OFPP), the sponsor of A-76, changed the 
emphasis from one of contracting-out to one of gaining the most 
for the American tax-dollars. Implementation and compliance 
with A-76 continued to be the responsibility of the Federal 
agencies. The Department of Defense (DOD) and Department of 
the Army (DA) have each published revised instructions to comply 
with the new mandates of A-76. Further, DA, as well as its 
Sister DOD services, has been given a five year suspense to 


review all CITAs under the provisions of the revised A-76. 
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This chapter will present the author's conclusions and recom- 
mendations based on the research and interviews conducted in 


elie preparation of this thesis. 


B. CONCLUSIONS 


The author's research indicates that efforts to implement 
Bnesrevyised A-76 and particularly to complete the FY 80 CITA 
review schedule have not been successful. The FY 80 review 
schedule will not be met and much of the workload will be car- 
ried over into FY 81. Several conclusions can be drawn as to 
why this is the case. 

1. The Cart Before The Horse 

While the revised guidance and instructions published 
by OMB, DOD, and DA were considerable improvements over what 
had previously been published, insufficient time was allowed 
Detween the effective and publication dates. A-76 was pub- 
fished on 29 March 1979 with an effective date for DOD of 
1 October 1979. However, it was not until February 1980 that 
either DOD or DA published their implementing guidance. From 
the very beginning the "cart was before the horse". Instruc- 
tions, as to what to do, were being sent to DA installations 
at the time they were supposed to be involved in the CITA re- 
view process. Confusion resulted and implementation efforts 
Staggered. 

CITA management personnel as well as others involved 
in the CITA review process, i.e., procurement and comptroller 


personnel as well as functional managers, were not trained in 
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the requirements of the revised A-76. This was particularly 
true in the areas of developing Statements of work (SOW) and 
the full cost method of computing government cost estimates, 
both essential ingredients in the early stages of the review 
process. While DA Circular 235-1 is clear in assigning the 
responsibility for functional managers, this author is con- 
cerned over the ability of the functional managers to perform 
such a task. The research indicated that experience within 
the DA is essentially non-existent when it comes to writing 
performance SOWs. Functional managers appear to be engrossed 
with current operations and concerned with the "how to" of the 
job and are not particularly adept at writing documents of 
"what is'' to be done in a manner which can be used to hold a 
eoncractor accountable for the task. 

The research also indicates that in-house experience 
in conducting full cost estimates was lacking and it has been 
a difficult task for DA installations. The manner in which 
installations accumulate and account for elements of cost is 
not correlated to those elements of cost associated with the 
CITA program. Computerized accounting data in a format useful 
to those performing the CITA reviews has not been available. 

A particularly troublesome area of concern of those inter- 
viewed was indirect costs. The development of general and 
administrative expense and overhead pools has created problems. 
The Army Logistic and Management Center (ALMC) had established 


a training course designed to educate those involved in 
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developing in-house cost estimates in the full costing method, 
however, it was not begun in time to reach all personnel requir- 
ing such training prior to the implementation date. Further, 
the four and one half day course only covers the very basic 
elements of full costing as the majority of those attending 

the course have no accounting background. Course instruction 
was based on practical exercises with canned data, that is all 
figures needed for computing government cost were given. Upon 
returning to their installations, the former students soon dis- 
covered that the data required to complete the cost estimate 
was not readily available and involved much searching of rec- 
ords followed by manual, time consuming computations of govern- 
Mente costs. 

Finally, as discussed in Chapter V, Fort Gordon was 
designated as a pilot study to look at the umbrella type con- 
pedvet approach. It also represented DA's initial attempt of 
computing the government's in-house cost estimate using the 
full costing method required by the revised A-76. However, 
Pwardenot wart for the results of the pilot study before 
launching a full scale review effort at other DA installations 
in FY 80. The results have been costly. Each installation 
essentially "invented its own wheel". The opportunity to learn 
from the successes and mistakes of others was foregone. 

2. Catalyst to Implementation 
As noted the Federal government's policy of relying on 


the private sector for needed products and services dates to 
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1955. Progress at conducting reviews of in-house operation 
has been slow. Whether intentional or not, the use of year- 
end civilian personnel strengths has served as a catalyst to 
motivate DA installations in conducting CITA reviews. A-76 
mseresses that Federal agencies are not to contract-out for the 
purpose of avoiding personnel ceiling or salary limitations. 
It becomes obvious that as civilian personnel reductions are 
imposed with no concurrent reduction in workload, decision- 
makers come to view contracting-out as a viable alternative to 
meet mission requirements. 

The perceived misuse of the CITA program to circumvent 
the imposed personnel ceiling has created Congressional concern. 
As discussed in Chapter II, HR 4717, a bill before the House 
of Representatives, if passed, could be the first legislatively . 
imposed CITA policy. The bill basically restates the policy 
Outlined in the revised A-76. It also requires each Federal 
agency to report every instance of conversion to contract or 
return to in-house operation to OMB within 10 days. Further, 
it would require OMB within 30 days to adjust the agencies per- 
sonnel ceiling based upon the number of employees required to 
perform the function. 

This system would require individual ceiling adjustments 
with every contract initiated or reviewed, and mean that DOD 
would have to observe and OMB would have to establish and ad- 
minister a succession of constantly changing ceilings through- 


out the year. A new bureaucracy might be needed just to take 
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Bepemot the monitoring, data collection, notification, and 
record-keeping. Additionally, if more activities were brought 
back under in-house operation, there is the potential for con- 
flicts with regard to personnel ceilings. Specifically, con- 
flicts with the Leach Amendment which restricted government 
personnel ceilings to the 1977 level, and with legislatively 
mandated limits on total personnel authorizations as in the 
DOD Appropriation Act. The increased burden of paperwork 
would tend to further complicate an already complex program 
and possibly discourage implementation of A-76. 

3. CITA Management 

DA has not developed a standard manning requirement 
for the CITA management section of the installation. As dis- 
cussed in Chapter IV, CITA staffs range from one to eight mem- 
bers with each installation determining its own needs. This 
appears ironic when the DA has virtually a manning authoriza- 
tion for every Table of Organization and Equipment (TO§&E) unit 
ane Table of Distribution and Allowance (TDA) unit in its in- 
ventory. The management of such a program as CITA should also 
deserve some standard of authorized personnel. 

Addtedonally, the structure of the Clix section, either 
centralized or decentralized, has impacted on the accomplish- 
ments in CITA reviews during FY 80. The centralized approach, 
where all staff members report directly to the CITA managers, 
apparently helps to focus the work efforts to the project at 


hand, the CITA review. 
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eo Inventories | 

Tic wwA requirenemestor anwainnuaimeGllA inventory 15 not 
new. However, the amount of detail which it provides has been 
Breatiy increased. The annual CITA inventory reports, in the 
author's opinion, will become a report card by which major Army 
Command (MACOMs) and installations are assessed in their imple- 
mentation effort of A-76. Failure to conduct reviews will be- 
come evident throughout the chain of command and managers should 
find the CITA inventory to be a useful tool in directing support 


to those commands requiring the most attention. 


C. RECOMMENDATIONS 

The following recommendations are offered as improvements 
to the CITA review process as it relates to A-76 and DA instal- 
lations’ attempt to implement that policy. 

1. Lessons Learned 

A concerted effort by DA and the MACOMs should be made 

to share the experiences, failures and successes, of DA instal- 
lations conducting CITA reviews. There is no reason for each 
installation to continue "re-inventing the wheel" when others 
have already done so and can provide a workable method for re- 
Viewing the CITA and completing the government cost estimate. 
Results of the Fort Gordon pilot study should be evaluated 
and where applicable, appropriate changes made. If the um- 
brella type contract is found to provide greater savings 
through economies of scale, then future CITA reviews should 


be based on that concept whenever possible. 
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Finenenr, pas eaten which successfully complete 
CITA reviews should be identified and other installations 
notified of that success. Both formal and informal exchange 
of information between installations and MACOMs should be 
encouraged. Additionally, those installations which are not 
making sufficient progress should also be identified and 
MACOMs should ensure that the "blind are not leading the blind" 
in the review effort. 

2. Standard SOWs 

Docetenaving undergone the first round of SOW idevelop- 
ment, DA should identify the best SOWs and establish a standard 
for each DA installation to follow. While DA may have diffi- 
culties applying Department of the Air Force and Department of 
the Navy SOWs to its use, it should not have such a problem 
within its own service and only minimal changes to a standard 
SOW may be required. For those CITA which have yet to be re- 
viewed and which SOWs have not been developed, a centralized 
approach should be taken, putting the experts, possibly includ- 
MmeeALMe instructors to work on the tasks. If such a central- 
ized approach cannot be taken, then the SOW course offered by 
ALMC should be opened to other than just the CITA functional 
Managers. Presently, many procurement personnel and CITA 
staffs are heavily involved in writing SOWs. They also need 
to be trained in writing SOWs until such time as a standard 


SOW can be produced. 
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Epenesponsibility=for the CITA Program at Installation 


Level 

Responsibility for the CITA program should, if not 
already, be shifted from the Directorate of Industrial Opera- 
tions (DIO). Whether it would occur or not, there exists the 
possibility for an inherent conflict of interest between the 
DIO and subordinate CITA activities and workforces which are 
also responsible to the DIO. The most often heard recommenda- 
tion from the interviews was for the placement of CITA programs 
erener under the control of the Chief of Staff or the Comptrol- 
ler. The author recommends responsibility be assigned to the 
latter. The Comptrollers or some of their staff members are 
already involved in many facets of the CITA review. They poss- 
Somcne personnel assets that are crucial for its completion. 
The management efficiency study normally is conducted by man- 
agement analysts who are part of the Comptroller section. The 
development of in-house cost estimates, particularly overhead 
and general and administrative pools, are also within the 
Comptroller's responsibility. The requirement for interfacing 
the CITA review with the Planning, Programming and Budgeting 
System (PPBS) requires essential communications and timing. If 
both are under unified control, CITA coordination can be better 
Wanaged. Finally, after the initial learning period, CITA re- 
Views and cost studies should require fewer man-hours and pos- 
sibly fewer personnel. If the CITA program is under the Com- 
ptroller, personnel trained in conducting cost studies could 


also be employed in other accounting type activities during 
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Slack periods of CITA reviews. Further, assuming a learning 
curve is developed, the DA is able to computerize CITA cost 
data, and after all CITAs have been initially reviewed and 
costed, a portion of the CITA management personnel spaces could 
be eliminated or combined with other Comptroller activities. 

4. The Standard Army Finance System (STANFINS) 

An effort should be made to merge the elements of costs 
related to CITAs to those of STANFINS. The current system with 
different elements of cost leads to a time consuming process 
in developing the in-house cost estimate. Further, by having 
to manually retrieve cost data, the possibility of omitting 
Or miscalculating the appropriate full government cost increas- 
es. An accounting system that reflects costs by CITAs and 
work centers would aid greatly in the preparation of the in- 
house cost estimate and could reduce the time required to con- 


duct cost estimates significantly. 


D. SUMMARY 

The emphasis placed on the DA CITA program has increased 
Since the publication of the revised A-76 in March 1979. This 
thesis has examined the current literature and training asso- 
ciated with the CITA program. Additionally, it has identified 
key problem areas, various approaches to implementation, and 
personnel involvement in the CITA review process. Recognition 
of the problems is a step toward finding workable solutions. 
The conclusion drawn are based on DA installations’ attempt to 


implement the revised A-76 during FY 80. The recommendations 
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which were made are those which should help bring about a more 
successful implementation of the CITA program in a shorter time 
period. 

The problems currently besetting DA installations are not 
insurmountable. By sharing lessons learned, standardizing SOWs, 
mreomazing an effective CITA section, and merging the element 
of cost related to CITAs with those of STANFINS, DA should be 
able to successfully complete the mandated CITA reviews by 


Er O44, 
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APPENDIX A 


DEFINITIONS AND EXPLANATION OF TERMS 


CAPITAL INVESTMENT. Total acquisition cost of Army-owned 
property. This includes buildings, structures, grounds, 
utility systems, and equipment, less depreciation, accumulated 
prior to the cost of each tangible capital asset related to 
performance. 


COMMERCIAL/INDUSTRIAL-TYPE ACTIVITY (CITA). An Army-operated 
and Army-managed organization, together with its personnel, 
facilities, and equipment, that provides products or services 
obtainable by contract from private, commercial sources. A 
CITA can be identified with an organization or a type of work, 
but must be separable from other functions to be suitable for 
performance either in-house or by contract. Further, the CITA 
must consist of regularly needed work of an operational nature, 
not a one-time requirement of known and relatively short dura- 
tion associated with support of a particular project. 


CITA INVENTORY. A listing of all commercial and industrial 
functions, whether performed in-house, by contract, or jointly. 


COMPARATIVE COST ANALYSIS. An accurate determination of: 
whether it is more economical to acquire the needed products 

or services from a private, commercial source or from an exist- 
ing or proposed DOD CITA, using the procedures in supplement 

TH to OMB Cir A-76, DOD 4100.33H, and DA Cir 235-1. 


CONVERSION. The transfer of work from a government in-house 
commercial or industrial operation to performance by a private 
eemmercial source under contract. 


DISPLACED EMPLOYEE. An employee adversely affected by the con- 
version to contract. Examples of adverse actions are job elim- 
ination, grade reduction, or reassignment to another position. 
The person need not have been employed in the activity contract- 
ed (e.g., he or she could have been involved in a "bumping" 

me t 1.0 hy). 


EXPANSION. The modernization, replacement, upgrade, or enlarge- 
ment of an in-house government CITA or Government Owned, Con- 
tractor-Operated (GOCO) that involves additional capital invest- 
ment of $100,000 or more, or increasing, annual operating costs 
yeeezo0,000 or more, from that reported in the current CITA 
inventory, provided the increase exceeds 20 percent of the total 
investment or the annual operating cost. A consolidation of two 
Or more functions is not an "expansion" unless the additional 
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capital investment or annual operating cost exceeds the totals 
from the individual activities by the amount of the threshold 
described above. 


GOVERNMENTAL FUNCTION. Work that must be performed in house due 
to a special relationship in performing government responsibil- 
mites. ihese responsibilities can fall into several categories. 


1. Discretionary application Ot Gover nmenteAauenonmey. his 
category includes investigations, prosecutions, and other judi- 
Cial functions; management and direction of the Army; selection 
of program priorities; direction of Federal employees; direction 
of intelligence and counterintelligence operations. Functions 
Or activities included in this category are contracting, civil- 
lan personnel offices, staff judge advocate and other legal 
advisory activities, criminal investigation activities, inspec- 
tor general functions, resource management activities, and 
Managerial activities at the level in the organization where 
decisionmaking will affect program direction. 


2. Monetary transactions and entitlements. This category 


includes government benefit programs, tax collection, and rev- 
enue disbursements by the government. 


IN-HOUSE PERFORMANCE. The performance of CITA by Army military 
or Federal civilian personnel. 


NEW START. The establishment of a new Army CITA of any dollar 
value, including a transfer of work from contract to in-house 
performance. Also included is any expansion that would increase 
capital investment or annual operating cost by 100 percent or 
more. New start does not apply to interim in-house operation 
of essential services pending reacquisition of the services 
prompted by such action as the termination of an existing con- 
tract operation. Also not included as new starts are actions 
required solely to comply with the requirements of the National 
Environmental Policy Act or the Occupational Safety and Health 
Act. 


PRIVATE COMMERCIAL SOURCE. A private business, university, or 
other non-Federal activity located in the United States, its 
territories and possessions, or the Commonwealth of Puerto Rico. 
This source is able to provide products or services required 

by the Government. States or State political subdivisions are 
considered private commercial sources. 


REDUCTION-IN-FORCE (RIF). An involuntary reduction of civilian 
mebsonnel . 
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BEVSEW SCHEDULE. A listing of CITA functions and the fiscal 
year in which each review will be completed. Each of the 
functions that make up a multi-function activity or are being 
performed by contract are separately identified in the review 
senedule. 


ROE tON BASE. Positions in CONUS, modification table of or- 
ganization and equipment (MTOE), and table of distribution and 
allowances (TDA) organizations that provide soldiers with 
meaningful CONUS jobs in their particular skill between oversea 
tours. CONUS TDA positions protected from conversion to 
Civilian personnel authorizations or contract performance are 
identified in an annual HQDA letter issued by the Deputy Chief 
of Staff for Personnel. 


SPACE IMBALANCED MILITARY OCCUPATIONAL SPECIALTY (SIMOS). A 


military occupational specialty (MOS) in which oversea authoriza- 


Mmieomamexceeds 55 percent of the Army-wide total for the MOS. 
iiewownes program is described in DA Circular 611-62. 


147 





APPENDIX B 


LIST OF ORGANIZATIONS, INSTALLATIONS AND COMMANDS 


ViolleED OR CONT AGieD 


Executive Branch 
Office of Federal Procurement Policy 


Legislative Branch 


House of Representatives Committee on Post Office and 
Civil Service 


House of Representatives Sub-committee on Human Resources 


Department of Defense 


Office of the Assistant Secretary of Defense (Manpower, 
Reserve Affairs, and Logistics) 


Department of the Army 


Office of the Director of Management United States Army 
Finance and Accounting Center Army Audit Agency (Western 
Division) 


Major Army Commands 
United States Army Training and Doctrine Command (TRADOC) 


United States Army Forces Command (FORSCOM) 
United States Army Communication Command (USACC) 


United States Army Material Development and Readiness 
Command (DARCOM) 


United States Army Military Traffic Management Command 
(MTMC) 


Installations 
Fort Benjamin Harrison, Indiana 


Fort Benning, Georgia 
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Bliss, Texas 

Baagd. North Carolina 
Campbell, Kentucky 
Gordon, Georgia 

Hood, Texas 

Huachuca, Arizona 
Jackson, South Carolina 
Leonard Wood, Missouri 
Lewis, Washington 

Ord, California 

Ratey , Kansas 

Tllinois 


Sheraton, 


Sill, Oklahoma 


Presidio of San Francisco, California 


Sharpe Army Depot, California 


Sierra Army Depot, California 


Toole Army Depot, Utah 
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